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[Document  30  —  1886.] 


CITY  OF 


BOSTON. 


ANNUAL    REPORT 


SUPERINTENDENT  OF  STREETS, 


FOR    THE    YEAR    1885. 


Office  of  the  Superintendent  of   Streets, 

City  Hall,  January,  1886. 

To  the  Honorable  City  Council:  — 

In  accordance  with  the  provisions  of  the  third  section  of 
Chapter  29  of  the  Revised  Ordinances,  the  Superintendent 
of  Streets  respectfully  submits  his  annual  report  of  the 
expenses  of  the  Paving  Department  during  the  municipal 
year  1885,  and  the  amount  expended  on  the  various  streets 
in  the  several  districts  of  the  City. 


CITY   PROPER. 

Albany  street,  paving  roadway  with  large  granite  blocks, 
resetting  edgestones,  and  repaving  portion  of  side- 
walk :  — 

Laior $3,523  31 

3,058  00 


Teaming 
Gravel 
Brick    . 
Blocks 


Amount  carried  forward. 


1,431  24 

356  70 

11,148  79 

(19,518  04 
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Amount  brought  forward, 
Pavers' bills  . 
Flagging 
Sand     . 


.9,518  04- 

2,159  91 

313  57 

40  91 


Atlantic  avenue  (Clinton  to  Richmond  streets), 
repaying  roadway  with  small  granite  blocks, 
resetting  crossings,  etc.  :  — 

Labor $111  46 

Teaming        .  .  .  .  44  75 

Pavers' bills  .  .  .  .         357  79 

Gravel  .         .  .  .  149  76 

Blocks  ....  5  44 

Flagging        ....  10  30 


$230 

96 

108 

36 

35 

89 

20 

00 

108 

50 

20 

00 

34 

11 

Berwick  park,  Concord  and  Rutland  squares, 
macadamizing  and  general  repairs,  erecting 
fences,  painting  same,  etc. 

Labor  . 

Teaming 

Iron,  wire,  etc. 

Plants 

Paints 

Lumber 

Gravel 

Billerica  street,  repaying  portion  of  roadway 
with  cobble-stones,  and  covering  portion  of 
same  with  asphalt :  — 

Labor $111  54 

Teaming 

Surveyors     . 

Pavers'  bills 

Asphalting    . 

Stones 

Boylston-street   extension,    grading   and    fill- 


ing 


Labor 

Teaming 

Surveyors 

Filling 

Lumber. 


Amount  carried  forward, 


$22,032  43 


679  50 


557  82 


22  75 

21  00 

88  56 

985  60 

25  00 

1,254  45 

and  fill— 

$262  85 

6  00 

87  50 

2,348  10 

95  74 

2,800  19 

$27,324  39 

Keport  of  Superintendent  of  Streets. 


Amount  brought  forward, 
Boylston  street  (Berkeley  to  Dartmouth),  mac- 


adamizing :  - 

Labor  . 

Teaming 

Gravel 


$164  02 

298  25 

72  96 


Brighton  street  (Lowell  to  Leverett),  resetting 
edgestones,  relaying  sidewalks,  resetting 
crossings,  and  repaying  roadway  with  small 


granite  blocks  :  — 


Labor 
Teaming 
Pavers'  bills 
Gravel 
Sand  „ . 
Edgestone 
Brick   . 
Flagging 
Blocks 


$492  88 

93 

39 

276 

13 

64 

20 

15 

29 

5 

60 

99 

07 

8 

13 

21 

50 

Brimmer  street  (Beacon  to  Chestnut) ,  resetting 
edgestones,  relaying  sidewalks,  paving  gut- 
ters with  small  granite  blocks,  and  macadam- 
izing roadway :  — 


Labor  . 

Teaming 

Gravel 

Sand     . 

Blocks 

Brick    . 

Flawing 


Causeway  street  (Canal  to  Beverly),  reset- 
ting edgestones,  relaying  sidewalks,  resetting 
crossings,  repaving  roadway  with  small 
granite  blocks  :  — 

Labor, 


$500  34 

437 

70 

95 

38 

12 

24 

91 

19 

29 

17 

31 

71 

Teaming, 
Pavers'  bills, 
Material, 


1 


y  share  of  expense  . 


J 


Amount  carried  forward, 


$27,324  39 


535  23 


1,076  19 


1,197  73 


333  28 


$30,466  82 
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Amount  brought  forward, 

Chester  park  and  square  (Columbus  avenue 
to  Harrison  avenue),  macadamizing  (be- 
tween Columbus  avenue  and  Tremont),  re- 
pairing, etc.  :  — 

Labor $628  15 

Teaming        ....  629  50 

Blocks 269  30 

Steam-roller           .         .         .  14  51 


$30,466  82 


West  Chester  park  (Huntington  avenue  and 
B.  &  A.  R.R.,  Beacon  street,  and  B.  &  A. 
R.R.  bridge,  Huntington  avenue  and  St. 
Botolph  street)  macadamizing,  settting  edge- 
stones,  laying  crossings,  etc.  :  — 

Labor $1,805  03 

Teaming1 
Pavers'  bills 
Stone    . 
Surveyors 
Blocks 
Edgestone     . 
Steam-roller 
Flagging 
Gravel 
Sand     . 

Claremont    park,    setting   edgestones,    laying 
sidewalks,  paving  gutters,  and  macadamiz- 


ing :  — 

Labor  .... 

$135  26 

Teaming 

174  25 

Pavers'  bills 

53  65 

Crushed  stone 

39  33 

Steam-roller 

21   77 

Edgestone     . 

21  92 

Commonwealth  avenue  (West  Chester  park  to 
Ipswich),  setting  edgestones,  paving  gutters 
with  small  granite  blocks,  laying  crossings, 


and  macadamizing :  - 

Labor  . 
Teaming 


Amounts  carried  forward, 


53,609  97 
2,130  48 


1,541  46 


.      1,203  48 

247  21 

.      1,781   79 

21  25 

525  45 

353  36 

145  15 

353  15 

291  32 

12  24 

6,739  43 

446  18 


,740  45      $39,193  89 


Report  of  Superintendent  of  Streets. 


Amounts  brought  fm 

,ward 

> 

85.740  45 

139,193  89 

Surveyors 

. 

Pavers'  bills 

500  52 

Blocks 

.      1,377  96 

Crushed  stone 

.      5.044  09 

Edgestone     . 

5.815   66 

Cement 

8  40 

Brick    . 

12  45 

Lumber 

44  50 

Cesspool  grates 

83  00 

Steam-roller 

29  03 

Gravel 

30  2o 

19,   7ZK    (\R 

Dartmouth  street  (Huntington  avenue  and 
Commonwealth  avenue),  macadamizing,  re- 
paving  gutters  :  — 

Labor  . 

Teaming1 

Steam-roller 

Blocks 

Gravel 

Eastern  avenue,  resetting  edgestones,  relay- 
ing sidewalks,  resetting  crossings,  and  re- 
paving  portion  of  roadway  with  small 
granite  blocks  :  — 

Labor 8241  81 

Teaming        .  .  .  .  139   77 

Pavers' bills  ...  147  30 


8474  34 

72(3  25 

79  83 

53  87 

260  24 

1.594 

East  street  (South  to  Federal),  resetting 
edgestones.  repaying  sidewalks,  and  paving 
roadway  with  large  granite  blocks  :  — 

$474  28 
3(36  69 


Labor 


Teaming 
Brick    .- 
Pavers'  bill- 
Gravel 
Edgestone 
Flagging 
Sand     . 
Blocks. 


53 


528  88 


Amount  carried  forward, 


64  00 

486  36 

233  28 

68  96 

102   67 

14  06 

1,786  5>< 

3,596   38 

863,669  24 

6 
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Amount  brought  forward. 

East    Springfield    street   (southerly  corner  of 
Harrison  avenue),    repairing   and    macada- 


$63,669  24 


izing :  — 

Labor  . 

.       $235  82 

Teaming 

335  15 

Pavers'  bills 

78  85 

Blocks 

97  82 

Edgestone     . 

82  23 

Brick    . 

135  48 

Gravel 

131  11 

Sand     . 

18  19 

1,114  65 

Falmouth  street,  resetting  edgestones,  relay- 
ing sidewalks,  setting  new  crossings,  and 
repairing  gutters  :  — 


Labor  . 

.    $1,043  67 

Teaming 

737  11 

Surveyors 

40  00 

Pavers'  bills  . 

100  86 

Breaking  stone 

387  89 

Filling 

17  15 

Carting 

18  90 

Steam-roller 

87  09 

Edgestone     . 

148  72 

Gravel . 

112  10 

Blocks . 

20  42 

2.713  91 

Ferdinand  street,  resetting  edgestones,  repav- 
ing  gutters,  and  repaving  portion  of  road- 
way with  small  granite  blocks  :  — 

Labor $147  86 

Teaming 
Pavers'  bills 
Blocks 
Gravel 

Hereford  street  (at  Newbury),  resetting  edge- 
stones, paving  gutters,  laying  sidewalks  :  — 

Labor            .  $259  67 

Teaming        .  .          .          .  164  50 

Pavers'  bills  ...  78  13 

Blocks           .  .         .         .  237  33 


54 

25 

205 

22 

46 

45 

110 

86 

564  64 


Amounts  carried  fomvard. 


$739  63     $68,062  44 


Keport  of  Superintendent  of  Streets. 


Amounts  brought  forward, 


Edgestone 
Flagging 


$739  63 
147  42 
112  92 


25 

32 

19 

20 

74 

31 

42 

00 

151 

56 

56 

94 

Huntington  avenue  (West  Chester  park  to 
Parker),  macadamizing,  relaying  crossings, 
paving  gutters,  and  paving  square  at  rail- 
road track :  — 

Labor $690  21 

Teaming        ....         661  58 

Sods 

Brick    . 

Pavers'  bills 

Blocks 

Crushed  stone 

Gravel 

Lancaster  street,  repaying  roadway  with 
cobble-stones,  and  repaying  portion  with 
asphalt :  — 

Labor $118  48 

Teaming        ....  26  42 

Surveyors 

Asphalt 

Pavers'  bills 

Leverett  street  (Brighton  to  Charles),  reset- 
ting edgestones,  relaying  sidewalks,  laying 
crossings,  and  repaying  the  roadway  with 
small  granite  blocks  :  — 

Labor  . 

Teaming 

Pavers'  bills 

Gravel 

Sand    . 

Blocks 

Edgestones   . 

Brick    . 

Flagging 

Lynn  street,  resetting  edgestones,  relaying 
sidewalks,  relaying  crossings,  and  repaying 
roadway  :  — 

Labor $156  61 

Teaming        ....  46  77 


$663  61 

151  70 

552  24 

177  02 

30  59 

43  56 

59  00 

115  48 

40  38 

$68,062  44 


999  97 


1,721   12 


12  00 

1,122  60 

33  15 



1,312  65 

1,833  58 


203  38 


Amount  carried  forward. 


$74,133  14 


8 


City  Document  No.  30. 


Amount  brought  forward^ 
Marlborouirk-street    extension 


setting    edge- 


,133  14 


stones,  laying  sidewalks,  and  paving  gutters 
with  small  granite  blocks  :  — 


Labor  . 

»                          •                          i 

$488  45 

Teaming 

»                          •                          i 

234  75 

Blocks 

•                          i 

446  36 

Pavers'  bills 

•                          i 

157  25 

Edgestone     . 

m                          , 

784  77 

Sand     . 

' 

6  12 

Mercantile  street  and  Quincy  row,  resetting 
edgestones,  relaying  sidewalks,  resetting 
crossings,  and  repaying  roadway  with  small 
granite  blocks  :  — 

Labor $711  87 

364  70 

919  46 

509  94 

19  89 

29  17 

22  25 


Teaming 
Pavers'  bills 
Gravel 
Sand     . 
Brick    . 
Blocks 


Newbury-street   extension,    grading   and    fill- 


ing 


Labor  . 

Surveyors 

Moving  building 

Filling 

Sand     . 

Edgestone 


$110  12 

67  50 

250  00 

2,733  30 

4  59 

72  20 


Pemberton  square,  resetting  crossings,  re- 
pairing gutters,  and  macadamizing  road- 
way :  — 

Labor $330  08 


Teaming 

Surveyors 

Stone   . 

Gravel 

Blocks 

Flagging 


Amount  carried  forward. 


235  18 

10  00 

150  19 

78  87 

185  04 

35  50 


2,117  70 


2,577  28 


3,237  71 


1,024  86 
$83,090  69 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward,  $83,090  69 

Portland  street  (Hanover  to  Sudbury) ,  reset- 
ting edgestones,  relaying  sidewalks,  resetting 
crossings,  and  repaying  portions  of  the  road- 
way with  small  granite  blocks  :  — 

Labor $265  50 

Teaming        „  .  .  .  54  25 

Pavers'  bills .  .  .  .         296  15 

Gravel  .  .  .  .  140  53 

Sand 30  59 

Brick 51  03 

838  05 

122  82 
4,893  86 


Randolph  street,  grading  and  resurfacing  :  — 
Labor  ...... 

Shawm nt   avenue,    paving   roadway,   between 
tracks  of  Highland  R.R.  Co.  :  — 
Pavers'  bills  ..... 


resetting 


State   street    (at   Atlantic   avenue), 

edgestones,    relaying    sidewalks,    resetting 
crossings,  and  repaying  portion  of  the  road- 
way with  cobble-stones  :  — 
Labor  .... 


Teaming 
Edgestone 
Sand     . 
Brick    . 


$304  54 
76  44 

2  39 
15  30 
76  58 


St.  Botolph  street,  macadamizing,  setting  edge- 
stones,  paving  gutters,  etc. :  — 
Labor  . 
Teaming 


Lumber 

Pavers'  bills 

Blocks 

Carting 

Broken  stone 

Surveyors 

Edgestone 


$725  28 

657  61 

15  78 

257  83 

557  76 

21  15 

324  40 

10  00 

247  86 


Spring  lane,  resetting  edgestones,  relaying 
sidewalk,  resetting  crossings,  and  paving 
roadway  with  large  granite  blocks  :  — 

Labor m  $236  00 

155  00 


475  25 


2,811  67 


Teaming 


Amounts  carried  forivard^ 


$391  00     $92,232  34 


10 
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Amounts  brought  forward, 
Pavers'  bills 
Gravel 
Sand     . 
Blocks 
Edge  stone 
Brick    . 
Flagging 


$391  00 

$92,232  34 

140  72 

52  28 

4  59 

333  97 

41  90 

27  33 

18  16 

1.009  95 

Walnut  street,  resetting  edgestones,  relaying 
sidewalks,  resetting  crossings,  paving  gutters 
with  small  granite  blocks,  and  macadamizing 
the  roadway  :  — 


Labor  . 

.   $508  99 

Teaming 

259  25 

Crushed  stone 

50  95 

Gravel 

36  67 

Sand  . 

7  64 

Blocks 

140  18 

Bricks 

6  08 

Wall  street,  resetting  edgestones,  relaying 
sidewalks,  resetting  crossings,  and  paving 
portion  of  the  roadway  with  large  granite 
blocks  :  — 

Labor  . 
Teaming 
Pavers'  bills 
Gravel 
Sand     . 
Blocks 
Brick    . 
Flagging 

Do        o 

Waltham  street,  general  repairs  : 

Labor  . 

Teaming 

Asphalting 

Blocks 

Edgestone 

Gravel 


Amount  carried  forward  ^ 


1,009  76 


$257  53 

105  00 

164  65 

132  07 

9  18 

490  39 

15  81 

16  25 

1,190  88 

$343  19 

251  03 

138  98 

356  54 

65   88 

398  41 

1,554  03 

$96,996  96 

Eeport  or  Superintendent  of  Streets. 
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Amount  brought  forward, 

Water  street  (Washington  to  Devonshire),  re- 
setting edgestones,  relaying  sidewalks,  re- 
setting crossings,  and  paving  roadway  with 


$96,996  96 


large  granite  blocks 

Labor  . 
Teaming 
Pavers'  bills 
Cement 
Gravel 
Sand     . 
Blocks 
Edge  stone 
Brick    . 
Flagging 


.   $293  54 

236 

46 

185 

84 

5 

60 

86 

22 

9 

17 

730 

17 

46 

52 

54 

08 

44 

98 

North  Margin  street,  resetting  edgestone,  re- 
pairing roadway,  etc.  (work  in  progress)  :  — 

Labor $61   77 

Teaming        .  .  .  .  12  00 

Edgestone     ....  8  75 


Repairing  streets,  not  iucluded  in  work  else- 
where enumerated :  — 


Labor  . 
Teaming 
Surveyors     . 
Car-fares 

Lanterns,  naphtha 
Broken  stone 
Gravel 
Sand     . 
Cement 
Asphalting    . 
Pavers'  bills 
Nails  and  carting 
Blocks 
Steam-roller 


etc. 


$50,154  09 

19,299  34 

264  50 

145  87 

m  43 

1,118  23 

8,118  34 

402  96 

52  60 

4,904  45 

838  57 

22  05 

1,802  67 

180  59 


Crossings,    not    included   in    work    elsewhere 
enumerated  :  — 


Labor  . 
Teaming 


$270  91 
85  17 


1,692  58 


82  52 


87,370  69 


Amounts  carried  forward, 


$356  08    $186,142  75 


12 
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Amounts  brought  forward 

> 

$356  08 

$186,142 

75 

Blocks           ....         326 

07 

Flagging       ....      2,237 

39 

2,919 

54 

Edgestones,   sidewalks,    and   gutters,   not 

in- 

eluded  in  work  elsewhere  enumerated  :  — 

Labor $1,230 

15 

Teaming 

1,032 

55 

Surveyors 

1 

25 

Pavers'  bills 

.      1,876 

60 

Brick    . 

.      2,252 

78 

Cement 

19 

60 

Carting 

35 

24 

Gravel 

17 

01 

Sand     . 

488 

15 

Edgestone     . 

902 

25 

7,855 

58 

Fences  and  plank-walks,  not  included  in  work 

elsewhere  enumerated :  — 

Labor $2,223 

71 

Teaming        ....              6 

86 

Lumber         .          .          .          .1,802 

25 

Nails,  iron,  etc.     .          .          .          101 

75 

4,134 

57 

Snow  :  — 

Labor $21,498 

56 

Teaming        ....      4,093 

23 

25,591 

79 

Trees :  — 

Labor    ...... 

• 

2 

35 

Repairing  Bridges. 

Albany  street       ....          200 

76 

Beacon  street 

447 

75 

Berkeley  street     . 

2,367 

19 

Boylston  street     . 

344 

80 

Broadway    . 

1,610 

77 

Brookline  avenue 

r,5 

56 

Columbus  avenue 

170 

93 

Dartmouth  street 

819 

93 

Ferdinand  street 

892 

64 

Huntington  avenue 

1,175 

46 

Shawmut  avenue  . 

1,116 

73 

Amounts  carried  fo7'ivard, 

$9,212 

52 

$226,646 

58 

Report  of  Superintendent  of  Streets.  13 

Amounts  brought  forward,  $9,212  52    $226,646  58 

West  Chester  park        .  .  .  627  64 

West  Newton  street      ...         636  89 

10,477  05 


Sprinkling  Streets. 

East     Chester      park      (Harrison 

avenue  to  Albany  street)   .  .  45  00 

Brighton  avenue  (Beacon  street  to 

bridge  over  B.  &  A.  R.R,)         .         595  00 

Dartmouth  street  (Boy  1st  on  street 

to  P.  R.R.  bridge)    ...  60  00 

Huntington  avenue  (West  Chester 

park  to  Parker  street)        .  .  295  00 

Huntington      avenue     (Clarendon 

street  to  West  Chester  park)      .  50  00 

West  Chester  park  (Beacon  street 

to  B.  &  P.  R.E.  bridge)    .         .         490  25 

Commonwealth  avenue  .  .  635  00 

Newbury  street     .  .  .  .  137  50 

Beacon  street  (easterly  line  Here- 
ford street  to  easterly  line 
Brookline  avenue)     .  .  .  481  50 

Beacon  street  (easterly  line  Brook- 
line  avenue  to  easterly  line  St. 
Mary  street)     .  .  *  .         315  00 

Brookline  avenue  (southerly  line 
Maple  avenue  to  Brookline 
line) 189  00 

Park  square  .         .         .         .         122  00 

Beacon  street ;  Huntington  av- 
enue ;  West  Chester  park ; 
Brighton  avenue  ;  Falmouth 
street 1,802  35 


ROXBURY. 

Blue  Hill  avenue,  resetting  edgestone,  relaying 
brick  sidewalks,  macadamizing  :  — 

Labor $209  01 

Teaming        .         .         .         .         213  28 


5,217   60 
$242,341  23 


Amount  carried  forward,  $422  29 
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Amount  brought  foi 

"ward, 

$422  29 

Surveyors 

•                                       9 

6  25 

Gravel 

•                                        •                                        • 

52  73 

Pavers'  bills 

•                                   •                                   4 

15  21 

Crushed  stone 

•                                   • 

722  20 

Blocks 

•                                  •                                  4 

76  06 

Brick    . 

•                                    • 

3  25 

Flagging 

• 

86  18 

$1,384  17 

Crawford  street,  macadamizing  :  - 

Labor  . 

•                                    •                    > 

.       $730  43 

Teaming 

•                                   • 

753  50 

Surveyors 

•                                    •                                    < 

23  75 

Gravel 

•                                    • 

189  62 

Crushed  stone 

•                                   • 

2,104  45 

Blocks 

• 

29  79 

3,831  54 

Dana   street,   cutting 

through,    g 

rading,    and 

macadamizing :  — 

Labor  . 

.       $273  58 

Teaming 

151  01 

Surveyors     . 

11  25 

Pavers'  bills 

11  26 

Stone   . 

171  80 

Sand     . 

2  70 

Gravel 

14  44 

aza  n± 

Dennis  street,  setting  edgestones,  paving  gut- 
ters, grading,  and  macadamizing  :  — 

Labor $513  72 

Teaming        ....  223  97 

Surveyors     . 

Pavers'  bills 

Carting 

Gravel 

Edgestones  . 

Filling 

Sand    . 

Glazing 

Blocks 

Brick   . 


Downing  street,  macadamizing  :  — 
Labor  ..... 
Teaming        .... 

Amounts  carried  forward, 


16 

25 

140 

58 

45 

43 

415 

•77 

21 

64 

54 

00 

8 

18 

7 

50 

254 

77 

83 

30 

$58 

48 

21 

00 

1,785  11 


$79  48 


636  86 


Beport  of  Superintendent  of  Streets. 
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Amounts  brought  forward 

$79  48 

$7,636  86 

Surveyors     . 

12  50 

Gravel 

13  24 

Crushed  stone 

48  69 

153  91 

Elm   Hill    avenue,    laying 

crossings,    setting 

JL  c"  J       U  A. 

edgestones,  grading,  and 

macadamizing :  — 

Labor  . 

.    $2,206  90 

Teaming 

.      1,488  81 

Lumber,  nails,  etc. 

96  76 

Pipe 

39  90 

Stone   . 

.      4,549  22 

Carting 

18  93 

Surveyors 

21  25 

Edgestones   . 

217  31 

Pavers'  bills  . 

79  29 

Gravel 

52  43 

Sand     . 

7  40 

Brick   . 

44  40 

Steam-roller 

181  44 

Blocks 

151  36 

Flagging 

40  52 

9,195  92 

Faxon  street,  macadamizing 

.repairing,  etc  :  — 

Labor  . 

.       $197  59 

Teaming 

197  50 

Surveyors 

16  25 

Gravel 

71  09 

Pavers'  bills 

94  62 

Carting 

28  98 

Crushed  stone 

210  98 

Edgestone     . 

225  20 

Brick    . 

109  46 

Blocks 

157  39 

1,309  06 

Fen  wick  street,  macadamizin 

£•"  — 

Labor  . 

$13  48 

Teaming 

18  25 

Crushed  stone 

54  10 

85  83 

Georgia  street,  setting  edge* 

stones  and  macad- 

amizing :  — 

Labor  . 

.       $108  78 

Pavers'  bills  . 

54  50 

Edgestones  . 

33  60 

Amounts  carried  forward  > 

$196  88 

$18,381  58 
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Amounts  brought  forward, 
Gravel  . 

Sand     .... 
Steam-roller 
Crushed  stone 

Holborn  street,  setting  edgestones, 
walks,  paving  gutters,  grading, 
amizing :  — 

Labor  . 
Teaming 

Powder 

Filling 

Carting 

Surveyors 

Lumber 

Pavers'  bills 

Stone   . 

Gravel 

Sand     . 

Brick    . 

Steam-roller 

Blocks 

Edgestones 


Linden  Park  street,  grading 

Labor  . 
Filling 
Crushed  stone 


$196  88 

39  05 

6  70 

43  54 

51  39 

laying  side- 
and  macad- 

$1,650  35 
495  84 
42  00 
41  65 
33  47 
28  75 
25  49 

147  77 

148  29 
131   10 

27  00 

145  71 

21  77 

8  69 

263  40 


$24  44 
66  20 
18  93 


$18,381  58 


May  fair  street,  setting  edgestones,  laying  side- 
walks,   and  paving  gutters  :  — 
Labor 
Teaming 


Surveyors 
Carting 
Gravel 
Brick   . 
Pavers'  bills 
Crushed  stone 
Edgestones 
Blocks 


$382  75 

93  27 

12  50 

11  20 

76  94 

142  05 

132  25 

129  83 

88  23 

48  80 


337  56 


3,211  28 


109  57 


H,117  82 


Amount  carried  forward, 


523,157  81 


Report  op  Superintendent  of  Streets. 
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Amount  brought  forward, 
Parker    street     (Heath    to    Centre),    macad- 

mizi'Qg  and  general  repairs  :  — 

Labor $42(3  98 

Teaming        .          .          .          .  329  01 

Surveyors      .          .          .          .  30  75 

Gravel           ....  258  47 

Pavers'  bills.          ...  507   76 

Lumber         .          .          .          .  14  06 

Edgestone     .          .          .          .  8  62 

Blocks            ....  373  59 

Parker  street  (Ward  to  Tremont),  macadamiz- 


$23,157  81 


ing  and  resetting  ed^estones  :  — 
Labor  . 
Teaming 
Surveyors 
Gravel 
Sand     . 
Steam  roller 
Crushed  stone 


51,380  26 

514  25 

40  50 

146  40 

1  40 

43  54 

1,103  24 


Philips  street,  macadamizing  and  grading  :  — 
Labor $332  8Q 


Teaming 
Surveyors 
Gravel 
Sand     . 
Pavers'  bills 
Stone   . 
Steam  roller 
Edgestone     . 

Pianino* 
Blocks 


459  51 
36  50 
43  03 
10  00 
29  31 

931  25 
43  54 
62  90 
38  17 
41  16 


Ruggles  street,  resetting  edgestones,  etc.  :  — 


Labor 
Teaming 
Surveyors 
Gravel 
Filling 
Pavers'  bills 
Sand     . 
Stone   . 


$660  79 
268  26 

86  25 
670  73 

37  55 
337  01 

43  20 
672  86 


1,949  24 


3,229  59 


2,028  23 


Amounts  carried  forward, 


,776  65      $30,364  87 
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Amounts  brought  forward, 
Brick  .... 
Blocks .... 

Stanwood  street,  grading  :  — 
Labor  .... 
Teaming 
Surveyors 


,776  65 

49  90 

8  00 


558  71 

10  50 

3  75 


Sterling  street,  grading1  and  macadamizing :  — 
Labor  ......    $1,324  96 


Teaming- 
Surveyors 
Gravel 
Stone   . 
Steam  roller 
Flagging 
Blocks . 


Tremont  street,  macadamizing  :  — 
Labor  . 
Teaming 
•    Surveyors 
Gravel 
Sand     . 
Pavers'  bills  . 
Steam  roller . 
Crushed  stone 
Flagging 
Blocks 


1,558  77 
147  35 
15  00 
886  27 
29  03 
57  45 
36  17 


$2,007  02 

1,610  58 

69  75 

320  45 

5  90 

63  82 

94  35 

1,894  42 

33  27 

146  59 


Tremont  street  (near  Francis  street),  macad- 
amizing and  removing  ledge  in  sidewalk  :  - 


Labor  . 
Teaming 
Powder  and  fuse 


$838  21 

267  00 

40  00 


Washington  street  (Oakland  and  Circuit),  re- 
setting edgestones,  paving  gutters  with 
granite  blocks,  and  macadamizing  : 

Labor 

Teaming 


Surveyors 
Gravel 
Sand     . 


$469  21 

356  51 

6  25 

140  79 

2  30 


$30,364  87 
2,834  55 


72  96 


4,055  00 


6,246  15 


1,145  21 


Amounts  carried  forward, 


$975  06      $44,718  74 


Report  of  Superintendent  of  Streets. 
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$975 

06 

227 

35 

335 

41 

240 

66 

4 

68 

pav 

$320 

61 

237 

27 

27 

50 

200 

37 

75 

91 

235 

50 

25 

20 

48 

90 

144 

17 

194 

75 

Amounts  brought  fomvard, 
Pavers'  bills  .... 
Crushed  stone 

Blocks  .... 

Brick   ..... 

Whiting  street,    setting    edgestones, 
gutters,  macadamizing :  — 
Labor  . 
Teaming 
Surveyors 
Pavers'  bills 
Gravel 
Blocks 
Carting 
Sand     . 
Brick    . 
Crushed  stone 


Whitney  street,  macadamizing,  setting  edge- 
stones,  etc  :  — 

Labor  .         .  $50  10 

Surveyors 

Pavers'  bills 

Carting 

Gravel 

Sand    . 

Blocks 

Crushed  stone 

Edgestone     . 

Brick   . 


Waitt  street,  grading : 
Labor  . 
Teaming 
Surveyors 
Gravel 
Crushed  stone 


Tupelo    street,     setting 
gutters,  macadamiziug 
Labor  . 
Teaming 
Surveyors 
Gravel 

Amounts  carried  forward, 


$44,718   74 


1,783  16 


1,516  18 


7  50 

25  46 

6  09 

10  17 

4  50 

36  00 

12  17 

246  31 

76  63 

474  93 

$430  89 

178  50 

3  75 

76  66 

2  70 

692  50 

edgestones,  paving 

$281  59 

155  53 

3  75 

*d, 

55  20 

$496  07 

$49,185  51 
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Amounts  brought  f on 
Pavers'  bills  . 
Crushed  stone 
Edgestone     . 

or?       o 

Blocks 


ward, 


$496  07 

118  77 

52  75 

327  12 

99  65 

349  89 


185  51 


J.  ,ttt 

£jO 

Oregon  street,  grading  and  macadamizing : 

— 

Labor  ..... 

$265 

15 

Teaming 

385 

51 

Surveyors 

1 

25 

Gravel 

125 

50 

Pavers'  bills 

16 

05 

Crushed  stone 

392 

21 

Blocks  . 

100 

46 

1,286 

13 

Huntington   avenue   (Wigglesworth 

and  Tre- 

mont),     setting    edgestones,     la} 

•ing    si 

de- 

walks,  and  paving  gutters  :  — 

Labor  ..... 

$145 

72 

Teaming 

99 

51 

Surveyors 

7 

50 

Gravel 

72 

50 

Sand     . 

26 

60 

Pavers'  bills 

275 

00 

Brick    .... 

262 

02 

Carting          .          , 

9 

85 

Steam-roller. 

29 

03 

Crushed  stone 

106 

84 

Blocks .... 

299 

63 

Edgestone     . 

159 

13 

1,493 

33 

Crossings,     not    included    in    work 

elsewh 

ere 

enumerated  :  — 

Labor  ..... 

$176 

87 

Teaming        .... 

57 

50 

Flairaino^       .... 

1,552 

45 

Blocks            .... 

1,106 

77 

2,893 

59 

Culverts,    not    included    in    work 

elsewhi 

3re 

enumerated  :  — 

Labor  ..... 

$138 

24 

Teaming        .... 

24 

00 

Stone   . 

49 

00 

Lumber 

• 

75 

00 

Amounts  carried  forward \ 


$286  24      $56,302  81 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward 

$286  24 

$56,302  81 

Cement 

21  00 

Drain-pipe    . 

213  98 

Gravel 

11  02 

Pavers'  bills 

12  68 

Kings  and  covers  . 

41  42 

586  34 

Edgestones,    sidewalks,    and   gutters    not  in- 

cluded in  work  elsewhere 

enumerated  :  — 

Labor  . 

.    $1,122  92 

Teaming 

365  06 

Surveyors 

15  00 

Gravel 

750  97 

Pavers'  bills 

893  54 

Brick    . 

.      1,548  61 

Filling 

8  40 

Sand     . 

407  90 

Carting 

24  21 

Cement 

14  00 

Edgestone 

975  38 

Blocks 

713  06 

6,839  05 

Fences  and    plank-walks  not 

included  in  work 

elsewhere  enumerated  :  — 

Labor  .... 

.       $6SS  45 

Teaming 

55  95 

Nails    . 

13  00 

Lumber 

668  89 

1,376  29 

Repairing  streets,  not  indue! 

ed  in  work  else- 

where  enumerated  :  — 

Labor  . 

.$16,274  77 

Teaming 

.    13,072  04 

Surveyors 

251   75 

Glass    . 

6  75 

Gravel 

.      1,475  41 

Sand     . 

222  60 

Lime    . 

3  30 

Naphtha 

13  90 

Car  tickets 

5  00 

Lumber 

70  13 

Blocks 

626  74 

Carting 

25  90 

Cement 

23  80 

Filling 

73  60 

Amounts  carried  forward, 

$32,145  69 

$65,104  49 

22  City  Document  No.  30. 

Amounts  brought  forward,  $32,145  69      $65,104  49 


Pavers'  bills  . 
Stone    . 
Asphalting    . 
Steam-roller 
Brick    . 
Edgestone     . 


449  34 
20,673  93 
946  71 
425  31 
213  25 
99  00 


Retaining-walls,  not    included   in   work    else- 
where enumerated  :  — 

Labor $61   10 

Teaming        .  .  .  .  31  50 

Stone   .  .         .         .  70  00 


$585 

00 

270 

00 

171 

00 

220 

50 

337 

50 

150 

00 

100 

00 

100 

00 

100 

00 

100 

00 

600 

00 

54,953  23 


162  60 


Snow  :  — 

Labor $7,895  20 

Teaming        .         .         .         .         943  12 

8,838  32 

Trees  :  — 

Labor 108  40 

Sprinkling  Streets. 

Tremont  street,  Providence   Rail- 
road to  Brookline  line 
Long  wood   avenue,  Parker   street 

to  Brookline  line 
Heath    street,    Tremont    street    to 

Day  street         .... 
Parker  street,    Tremont    street  to 

Huntington  avenue   . 
Harrison     avenue,      Northampton 

street  to  Warren  street 
Eliot  square  .... 

Roxbury    street,    Eliot    square    to 

Washington  street     . 
Centre  street,  Eliot  square  to  Cedar 

street        ..... 
Albany    street,    Eustis    street    to 

Hampden  street 
Dudley  street,  Blue  Hill  avenue  to 

Brook  avenue   .... 
Blue  Hill  avenue,  Dudley  street  to 

Columbia  street 


Amount*  carried  forward,  $2,734  00    $129,167  04 
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Amounts  brought  forward,  $2,734  00    $129,167  04 

Warren   street,    Dudley   street   to 

Grove  Hall                 ",  (m  67 
Walnut  avenue,  Warren  street  to 

Seaver  street    ....  333  33 

Blue  Hill  avenue.          ...  10  00 

Cabot  street         .          .          .          .  100  00 

Rubles  street     .          .          .          .  200  00 

CO 

Amory  street ;  Centre  street ; 
Crawford  street ;  Day  street ; 
Marcella  street ;  Pynchon  street ; 
Parker  street ;  Regent  street ; 
Smith  street ;  Tremont  street ; 
Terrace  street ;  Thornton  street ; 
Townsend  street ;  Washington 
street ;  Waumbeck  street ;  and 
sundry  other  streets  .  .  .      5,068  98 

9,112  98 


$138,280  02 


WEST   ROXBURY. 

Allandale    street,    excavating,    gravel    walks, 
grading,  etc.  :  — 

Labor $571  55 

Teaming        .  .  .  .  288  69 

Surveyors     ....  1  50 

Gravel  ....  50  32 


912  06 


Arnold  street,  excavating,  grading,  etc.  :  — 

Labor $1,278  40 

Teaming        .  .  .  .  223  77 

Powder  and  fuse    .  .  .  44  20 


Ashland  street,  resurfacing  :  — 

Labor $21   76 

Teaming        .          .          .          .  54  00 

Gravel           ....  3  75 

Surveyors     ....  35  60 


1,546  37 


Bellevue    street,    resurfacing,1  macadamizing, 
gravel  walks,  paving  gutters  :  — 

"Labor $762  59 

Teaming        ....         690  20 


115  11 


Amounts  carried  forward,  $1,452  79        $2,573  54 
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Amounts  brought  forward , 
Stone   .... 
Gravel 
Pavers'  bills 


,452  79 
12  50 

284  45 
382  70 


Call  street,  setting  edgestones,  paving  gutters, 


sr ravel  walks,  macadamizing  :  — 
Labor  . 
Teaming 
Carting- 
Pavers'  bills 
Gravel 
Surveyors 
Crushed  stone 
Edgestone 


$734  26 
553  10 
214  63 
290  40 
446  30 
11  25 
468  27 

1,700  87 


Canterbury  street,  resurfacing,  repaving  gut- 
ters, gravel  walks,  etc.  :  — 

Labor  . 
Teaming 


Surveyors 
Gravel 
Pavers'  bills  . 


$812  44 

749  84 

7  00 

230  15 

6Q  57 


Cass    street,    excavating,    grading,    culverts, 


bridge,  fences  :  — 

Labor  . 

Teaming 

Powder  and  fuse    . 

Gravel 

Lumber,  nails,  and  carting 


$2,885  05 

1,325  71 

37   25 

423  50 

46  15 


Centre  street,  resurfacing,  between  Dudley  ave- 
nue and  Spring  street,  also  resurfacing,  bet- 
ween Perkins  street  and  May  street :  — 

Labor  . 
Teaming 

Surveyors 
Lumber  (culvert) 
Gravel 
Asphalting    . 
Crushed  stone 


Amount,  carried  forward, 


,573  54 


2,132  44 


4,419  08 


1,866  00 


4,717  QQ 


$519  11 

716  15 

27  50 

3  16 

329  G6 

110  25 

227  14 

1,932  97 

$17,641  69 

Report  of  Superintendent  of  Streets. 


25 


Amount  brought  forward , 
Forest  Hills  street,  repairs  :  — 
Labor  .... 
Teaming 
Gravel 

Hyde  Park  avenue,  macadamizing 
Labor  . 
Teaming 

Surveyors 
Gravel 
Crushed  stone 


Kittredge  street,  excavating,  resurfacing,  re- 
paving  gutters  :  — 

Labor $286  19 

Teaming        .  .  .  .  262  14 

Gravel  .         .         .         .         136  40 

Pavers'  bills  .  .  .  216  23 


7,641   69 


$101 

80 

36 

75 

2 

05 

$467 

31 

239 

44 

16 

25 

45 

31 

130 

96 

Neponset    avenue,     excavating,     resurfacing, 


grading  :  — 
Labor  . 
Teaming 
Surveyors 
Gravel 


$869  88 

993  50 

11  00 

216  60 


Oriole  street,    excavating,    grading,    building 
culverts  :  — 

Labor $874  57 


Teaming 

Surveyors 

Gravel 


Perkins  street,  resurfacing,  steam-roller  : 
Labor  . 
Teaming 
Surveyors 
Gravel 
Paver's  bill   . 
Pipe 

Robeson  street,  resurfacing,  gravel  walks  :  — 
Labor $254  37 


748  75 

7  50 

158  57 


-roller  :  — 

$646 

90 

.   1,082 

55 

16 

50 

380 

86 

71 

23 

2 

00 

140  60 


899  27 


900  96 


2,090  98 


1,789  39* 


2,200  04 


Teaming 


111  28 


Amowits  carried  forward, 


$365  65      $25,662  93 
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Amounts  brought  forward, 
Surveyors 
Gravel 


$365  65 

3  75 

12  94 


School  street,  resurfa 

cing :  — 

Labor  . 

.          . 

.       $325  96 

Teaming 

#          . 

207  50 

Brick    . 

.          . 

152  32 

Carting 

.          . 

24  99 

Pavers'  bills  . 

•          .          < 

141   66 

Gravel 

ing :  — 

111  38 

South  street,  resurfa c 

Labor  . 

.          .          • 

$573  35 

Teaming 

.          •          < 

605   15 

Surveyors 

•                                       •                                       4 

5  00 

Gravel 

•                                       .                                       1 

90  35 

Crushed  stone 

•facing :  — 

141  95 

Walnut  avenue,  resui 

Labor  . 

$407  68 

Teaming 

•                             •                             a 

525  00 

Gravel 

•                              •                             « 

136  11 

Pavers'  bills  . 

26  04 

Washington  street,  resurfacing,  widening  (be- 
tween Forest  Hills  station  and  Roslindale), 
plank-walk  (between  Beech  and  Albano 
streets)  :  — 

Labor  . 

Teaming 

Survej^ors 

Blocks 

Gravel     , 

Pavers'  bills 

Lumber  and  nails 

Crushed  stone 

Seaver    street,     resur 
ters  :  — 
Labor  . 
Teaming 
Surveyors 
Gravel 


Amount  carried  forward, 


$25,662  93 
382  34 


963  81 


1,415  80 


1,094  83 


3,563  65 

3,836  88 

42  50 

». 

14  02 

1,196  25 

20  10 

178  14 

191  56 

9,043 

10 

J.  \j 

ng     gut- 

$196  96 

151  25 

10  00 

17  09 

375 

30 

uu 

$38,938 

11 

Report  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Lamartine      street,      macadamizing, 
roller :  — 

Labor  ..... 
Teaming  .... 
Surveyors  .... 
Gravel  .... 

Pavers'  bills  .... 
Crushed  stone 

Morton  street,  repairs,  resurfacing  :  — 

Labor  ..... 
Teaming  .... 
Surveyors  .... 
Gravel  .... 


$38,938  11 


steam- 

$60  54 

121   19 

10  00 

34  06 

10  02 

141   95 


$115  07 

27  00 

1  25 

2  78 


Culverts,    not 
enumerated 

Labor  . 
Lumber 
Cement 


included    in    work    elsewhere 

.       $106  94 
36  56 

2  50 


Crossings,    not   included    in    work    elsewhere 
enumerated  :  — 

Labor  . 

Teaming 

Flagging 

Repairing  streets,  not 
where  enumerated  : 


Labor  . 

Teaming 

Surveyors 

Gravel 

Naphtha 

Lard  oil 

Pavers'  bills 

Blocks 

Asphalting,  etc 

Powder,  glazing,  etc. 

Crushed  stone 

Sand     . 


$841  27 
40  00 
50  26 


ncluded  in  work  else- 


[7,536  98 

9,240  77 

88  00 

1,023  09 

19  15 

7  00 

197  89 

210  00 

3,244  89 

64  36 

617  59 

3  00 


377   76 


146  10 


146  00 


931  53 


32,252  72 


Amount  carried  forward, 


72,792  22 
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Amount  brought  forward,  $72,792  22 

Edgestones,   sidewalks,   and    gutters,  not    in- 
cluded in  work  elsewhere  enumerated  :  — 

Labor $22  46 

Gravel 
Brick    . 
Pavers'  bills  . 
Edgfestone     . 


m 

37 

161 

98 

224 

51 

222 

27 

Fences  and  plank-walks,  not  included  in  work 
elsewhere  enumerated  :  — 

Labor $1,199  02 

Lumber,  nails,  and  cartage     .      1,576  60 


Repairing  Bridges. 


$30 

73 

81 

78 

249 

33 

75 

11 

697  59 


2,775  62 


Retaining-walls,  not  included     in    work   else- 
where enumerated  :  — 
Stone   ........  56  00 

Snow  :  — 

Labor $3,074  20 

Teaming        ....         884  46 

3,958  Q6 

Trees  :  — 

Labor    .......  95  93 


Baker-street 
Blakemore-street . 
Ashland-street 
Gardner-street 


Sprinkling  Streets. 

(  West  JRoxbury  and  part  of  Dorchester.} 

Ashland  street ;  Alveston  street ;  Bishop  street ; 
Brewer  street ;  Boylston  street ;  Chestnut 
avenue  ;  Call  street ;  Carolina  avenue  ;  Cor- 
inth street ;  Custer  street ;  Corey  street ; 
Danforth  street ;  Eliot  street ;  Elm  street ; 
Everett  street ;  Florence  street ;  Green 
street ;  Greenough  avenue  :  Gordon  street ; 
Harris  avenue  ;  Holbrbok  street ;  Hawthorne 
street ;  Jamaica  street ;  Keyes  street ;  Lam- 
ar tine  street ;  Lagrange  street ;  May  street ; 


436  95 


Amount  carried  forward,  $80,812  97 
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Amount  brought  forward,  $80,812  97 

Myrtle  street ;  Burroughs  street ;  Bellevue 
street ;  Birch  street ;  Brandon  street ,  Centre 
street ;  Mt.  Vernon  street ;  Orchard  street ; 
Oakdale  street;  Pond  street;  Paul  Gore 
street ;  Prince  street ;  Perkins  street ;  Pop- 
lar street ;  Park  street ;  Revere  street ; 
Roanoke  avenue  ;  South  street ;  Spring  Park 
street ;  Spring  street ;  Sheridan  street ;  Seav- 
eras  avenue;  Sycamore  street;  Thomas 
street ;  Washington  street ;  Woodman  street ; 
Arcadia  street ;  Atherton  street ;  Amory 
street,  between  Boylston  street  and  School 
street;  Ashland  street;  Berry  street;  Beet- 
hoven street ;  Bourne  street ;  Boylston  street, 
between  Washington  street  and  Boston  & 
Providence  Railroad ;  Boylston  avenue ; 
Brookside  avenue  ;  Canterbury  street ;  For- 
est Hills  street ;  Glenroad,  between  Forest 
Hills  street  and  Walnut  avenue  ;  Green  street, 
between  Forest  Hills  street  and  Boston  & 
Providence  Railroad ;  Hyde  Park  avenue, 
between  Canterbury  street  and  Washing- 
ton street ;  Keyes  street,  between  Stony 
brook  and  Boston  &  Providence  Railroad  ; 
Morton  street,  between  Washington  street 
and  Scarborough  street ;  Mt.  Hope  street ; 
Neponset  avenue  ;  Porter  street ;  Paine 
street ;  Robeson  street ;  Seaver  street,  be- 
tween Washington  street  and  Walnut 
avenue  ;  Sigourney  street ;  Union  avenue  : 
Walk  Hill  street,  between  Hyde  Park  ave- 
nue and  Back  street ;  Walnut  avenue ; 
Washington  street,  between  Seaver  street 
and  Walk  Hill  street ;  Weld  avenue  ;  Wil- 
liams street,  between  Forest  Hills  street  and 
Washington  street;  Blue  Hill  avenue,  be- 
tween Washington  street  and  Harvard 
street ;  Columbia  street ;  Glenarm  street ; 
Harvard  street,  between  Blue  Hill  avenue 
and  Benard  street ;  Michigan  avenue  ;  Mer- 
rill street ;  New  Seaver  street,  between 
Blue  Hill  avenue  and  Erie  avenue  ;  Wales 
street.      (D.) 9,441   77 


254  74 
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DORCHESTER. 


Adams  street,  setting  edgestones, 
walks,  general  repairs  :  — 
Labor 


laving 


side- 


Teaming 

Edgestone 

. 

Blocks 

. 

Gravel 

, 

Stone    . 

. 

Carting 

. 

Pavers'  bills 

. 

Brick    . 

• 

Alban  street,  macadamizing 

Labor  . 

, 

Teaming 
Crushed  stone 
Steam-roller 


$817 

385 

95 

254 

22 

377 

35 

15 

64 


74 

10 
63 

58 
44 

52 
88 
87 
46 


$428  75 

312  98 

1,067  40 

42  50 


Batchelder  street,  grading   gravel    sidewalks. 


etc.  :  — 
Labor  . 
Teaming 
Surveyors 
Gravel 
Pavers'  bills 
Carting 
Steam-roller 
Flacking 


Blue  Hill  avenue,  general  repairs 
Labor  . 
Teaming 
Surveyors 
Gravel 
Carting 


$609  38 

301   69 

50  00 

214  92 

169  01 

21  00 

34  00 

29  39 


$779  83 

745  99 

16  00 

153  06 

2  80 


Bodwell  street,  setting  edgestones,  laying  side- 
walks, paving  gutters,  laying  crossings, 
gravel-walks,  and  macadamizing  :  — 

Labor  .  .  .  .  .       $575  20 


Teaming 
Surveyors 


236   17 

26  25 


2,069  22 


1,851  63 


1,429  39 


1,697  QS 


Amounts  carried  forward, 


$837   62        $7,047  92 


Report  of  Superintendent  of  Streets. 


31 


Amounts  brought  fonvard, 

$837  62 

Gravel 

251  21 

Carting 

40  81 

Pavers'  bills 

115  88 

Blocks 

210  00 

Chrushed  stone 

191  59 

Steam-roller 

34  00 

Edgestone 

288  21 

$7,047  92 


Boston  street,  macadamizing,  gravel  sidewalks, 
repairing  culverts  :  — 

Labor $795  85 

Teaming        .  .  .  .         554  79 

Surveyors 

Sand     . 

Gravel 

Crushed  stones 

Carruth  street,  resetting  edgestones,  repaying 
gutters,  etc.  :  — 


32 

50 

41 

88 

215 

62 

601 

79 

Labor  . 

■       \  •          . 

$36  38 

Teaming 

... 

24  00 

Pavers'  bills 

tting    edgestones, 

65  14 

Clifton    street,  rese 

resetting 

crossings,  gravel 

sidewalks  :  — 

Labor  . 

. 

$97   69 

Carting 

... 

39  55 

Sand     . 

•          •          . 

32  67 

Pavers'  bills 

... 

130  m 

Blocks 

... 

185  88 

Gravel 

... 

5  51 

Brick    . 

14  54 

Codman  street,  macadamizing : 

Labor  . 
Teaming 
Crushed  stone 
Gravel 
Steam-roller 


Amount  carried  fomvard, 


1,969  32 


2,242  43 


125  52 


$675  15 

630  82 

L,085  70 

6  67 

25  50 

2,423  84 

$14,315  55 
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Amount  brought  forward, 
Commercial  street,  paving  roadway  with  granite 
blocks,  setting  edgestones^  laying  crossings, 
gravelling  sidewalks,  repairing  gutters,  re- 
building culverts  :  — 


$14,315  55 


Labor  . 

.    $3,600  55 

Teaming 

.      2,475  66 

Surveyors 

2  50 

Gravel 

93  49 

Lumber 

57  09 

Pavers'  bills 

.    10,617  40 

Carting 

173  01 

Crushed  stone 

164  35 

Steam-roller 

Sd  00 

Edgestones   . 

.      1,459  51 

Blocks 

176  79 

Cottage  street,  macadamizing  :  - 

Labor  . 

.       $310  43 

Teaming 

182  49 

Surveyors 

1   25 

Gravel 

37  76 

Pavers'  bills 

38  07 

Brick   . 

16  16 

Steam-roller 

34  00 

Dorchester  avenue, 

macadamizing 

,  gravelling 

sidewalks  :  — 

Labor  . 

•          •          . 

$2,719  29 

Teaming 

. 

1,630  66 

Surveyors 

•          • 

32  50 

Gravel 

.          .          • 

249  33 

Pavers'  bills 

.          . 

3,776  98 

Lowering  grade 

of  track 

1,742  78 

Crushed  stone 

•                   •                   • 

1,539  72 

Flagging 

Co       o 

• 

• 

37   15 

Dudle}^  street,  macadamizing,  between  Upham's 
Corner  and  Dennis  street,  paving  gutters,  and 
laving  crossings  :  — 

Labor $1,593  23 


Teaming 
Surveyors 
Gravel 
Sand     . 


1,168  69 
46  00 

332  85 
39  98 


18,905  35 


620  16 


11,728  41 


Amounts  carried  forward, 


,180  75      $45,569  47 
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Amounts  brought 

forward, 

13,180  75 

$45,569 

47 

Blocks 

,          . 

• 

970  62 

Pavers'  bilis  . 

.          . 

. 

165  50 

Crushed  stone 

•          • 

• 

1,468   64 

5,785 

51 

• 

Folsom  street,  setti 

ng  edgestones, 

paving  gut- 

ters,    gravelling 

sidewalks, 

macadamizing, 

blasting  :  — 

Labor  . 

.          . 

§1,503  02 

Teaming 

.          . 

590  66 

Surveyors 

.          . 

10  00 

Gravel 

,          . 

317   10 

Sand     . 

•          • 

23   25 

Carting 

,          . 

14  77 

Blocks' 

.          , 

454  38 

Edgestone 

,          . 

124  52 

Pavers'  bills 

•          • 

167  06 

Stone    . 

•          • 

70  00 

Cement,  iron, 

nails,  pow 

der, 

etc.  . 

•                   • 

58  25 

Steam-roller 

•                   • 

127  50 

3,460 

51 

Hancock  street,  gravelling  sidewalks,  relaying 

crossings,  macad. 

vmizing :  — 

Labor  . 

.          . 

SI, 005  84 

Teaming 

,          . 

831  69 

Surveyors 

.          . 

37  50 

Gravel 

•          • 

483  05 

Lumber 

.          , 

51  61 

Pavers'  bills  . 

•          • 

30  08 

Crushed  stone 

• 

1,605  17 

4,044 

94 

Harvard  street,  repairs  :  — 

Labor  . 

,          . 

, 

$71  26 

Teaming 

,          . 

. 

39  32 

Gravel 

• 

• 

8  65 

119 

23 

Lawrence    avenue, 

macadamizing 

,     grading, 

gravelling  sidewa 

Iks,  etc. :  - 

Labor  . 

,          . 

• 

$406  85 

Teaming 

.          . 

, 

181  47 

Gravel 

.          . 

, 

125  00 

Steam-roller 

•          • 

, 

85  00 

forward, 

798 

32 

Amount  carried  j 

$59,777 

98 
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Amount  brought  forward,  $59,777  98 

Linden  street,  grading,  macadamizing,  gravel- 
ling sidewalks  :  — 

Labor  .  .  .  .  .         $53  59 

Steam-roller  .  .  .  17  00 

70  59 


Neponset  avenue,  macadamizing  (from  Pope's 
Hill  street  to  Adams  street),  gravelling 
sidewalks,  rebuilding  culverts  :  — 


Labor  . 

• 

• 

.    $1,471  32 

Teaming 

• 

• 

691   93 

Surveyors 

• 

• 

10  00 

Gravel 

• 

« 

16  95 

Steam-roller 

• 

• 

340  00 

2,530  20 

Oakland  street,  rept 

lirs  :  - 

Labor  . 

# 

• 

.       $276  00 

Teaming 

• 

• 

381  25 

Surveyors 

i 

, 

12  50 

Gravel 

• 

• 

69  65 

72 Q    AH 

Olney  street,  grading  and  macadamizing  :  — 
Labor  .  ....    $1,160  52 

Teaming       .  .  .  .  186  28 

Surveyor      .  .  .  .  21  85 

Gravel  .         .         .         .         130  80 


Pleasant  street,  macadamizing,  gravelling  side- 
walks, etc :  — 

Labor $336  08 

Teaming       ....  289  09 

Crushed  stone        .  .  .         241   58 


Pope's  Hill  street,  repairs,  grading  :  — 

Labor $53  88 

Teaming        .  .  .  .  32  91 

Gravel  ....  2  96 


Preston  street,  grading  :  — 

Labor $1,651  28 

Teaming        ....  1,671  86 

Nails 4  30 


1,498  85 


866  75 


89  75 


Amounts  carried  forward,  $3,327  44      $65,573  52 
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Amounts  brought  forward. 
Gravel 
Steam-roller 


,327  44      $65,573  52 

58  70 
289  05 
3,675  19 


Union  avenue,  macadamizing   street,    gravel- 
lg  sidew; 

Labor  . 


ling  sidewalks  : 


Teaming 
Surveyors 
Gravel  . 
Stone    . 


$460  28 

84  00 

72  50 

377  30 

814  90 


$615 

68 

415 

00 

9 

00 

343 

64 

431 

08 

87 

09 

$915  44 

78 

00 

Wales  street,  macadamizing,  repairs  :  — 

Labor  ..... 
Teaming  .... 
Surveyor  .... 
Gravel  ..... 
Pavers'  bills  .... 
Steam-roller 


Washington  street,  new  culverts  : 

Labor   .... 
Teaming 


Washington  street,  resurfacing,  laying  cross- 
in  gs  :  — 

Labor   .... 

Teaming 

Use  of  derrick,  and  cartage 

Brick    .... 

Crushed  stone 

Wheatland  avenue,  grading,  gravelling  side- 
walks, repairing  plank-walks,  laying  cross- 
ings, rebuilding1  culverts  :  — 

Labor  . 
Teaming 
Gravel  . 
Steam-roller 
Blocks  . 


1,808  98 


1,901   49 


993  44 


234  68 

28  00 

43  29 

230  40 

1,434  68 

Amount  carried  forward  9 


$82  71 

128  67 

2  37 

51  00 

53  71 

318  46 

$75,705  76 
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Amount  brought  forward, 
Frederika   street,  macadamizing,   paving   gut- 
ters, gravelling  sidewalks,  repairing  culverts, 
building  catch-basin,  etc.  :  — 

Labor $141  76 

Teaming        .  .  .  .  120  63 


$75,705  76 


Edgestones,    sidewalks    and    gutters,    not    in- 
eluded  in  work  elsewhere  enumerated  :  — 

Labor $628  07 

Teaming 
Gravel  . 
Sand 

Edgestones 
Pavers'  bills 
Carting 
Blocks 
Brick    . 

Eepairs,  not  included  in  work  elsewhere  enu- 
merated : — 


267 

47 

590 

88 

52 

10 

.      1,014 

41 

35 

40 

4 

90 

631 

67 

445 

08 

Culverts,  not  included  in  work  elsewhere  enu- 
merated :  — 

Labor $1,265   75 

Teaming        ....  10  97 


262  39 


3,669  98 


Teaming 

. 

10,208 

43 

Surveyors 

. 

143 

75 

Blocks 

. 

58 

35 

Gravel 

, 

967 

38 

Sand     . 

. 

116 

77 

Naphtha 

. 

25 

39 

Filling 

, 

389 

64 

Stone    . 

. 

7,867 

65 

Carting 

. 

5 

20 

Pavers'  bills 

. 

110 

33 

Asphalting    . 

. 

141 

40 

Lime  and  cement 

. 

8 

20 

Edgestones   . 

. 

28 

00 

Steam-roller 

, 

68 

00 

Recut  blocks 

. 

47 

14 

Lanterns,      tu 

rpentine, 

car 

tickets,  and  tackle- 

-bloc 

;ks 

90 

45 

35.186  90 

Amounts  earned  forward, 


$1,276  72    $114,825  03 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward, 
Stone    . 
Pipe     . 
Lumber,  nails,  and  salt  . 


,276  72    $114,825  03 

8  00 
155  50 
92  75 
1,532  97 


Crossings,  not  included  in  work  elsewhere  enu- 
merated :  — 

Labor $673  73 

Teaming        .         .         .         .  247  07 

Stone   .          .          .          .          .  12  50 

Blocks           .          .          .          .  236  28 

Flagging       ....  46  74 


Fences  and  plank- walks,  not  included  in  work 
elsewhere  enumerated  :  — 

Labor $2,423  31 

Teaming        .  .  .  .  73   14 


Lumber  and  nails  . 


2,253  48 


Retaining-walls,  not  included  in    work    else- 
where enumerated  :  — 

Labor $41  94 

Derrick,  masonry,  etc.  .  .  702  50 


1,216  32 


4,749  93 


744  44 


Bridges, 

Repairing  Central-avenue  bridge   . 
Mattapan  bridge  .  .  .  . 

Blue  Hill  avenue  bridge 

J-  I  (  '.  ^  •  •  •  •  • 

Snow  :  — 
Labor  . 
Teaming        .  .  .  . 


$151 

28 

106 

36 
69 
21 

2,593 
625 

25 

57 

286  26 
33  98 


3,218  82 


Sprinkling  Srteets. 


Savin  Hill  street  . 
Pleasant  street 
Commercial  street 
Beach  street 
Park  street  . 
Mill  street   . 


$165  00 
357  50 


550  00 


Amounts  carried  forward, 


$1,072  50    $126,607  75 
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Amounts  brought  forward,  $1,072  50    $126,607  75 

Adams    street ;    Ashmont    street ; 
Albion  street ;  Bowdoin    street ; 
Bowdoin  avenue  ;  Blue  Hill  ave- 
nue ;  Batchelder  street ;    Brook 
avenue ;    Beldon     street ;    Bird 
street ;  Boston  street ;  Belle vue 
street ;    Bowditch    street ;   Bod- 
well  street ;  Commercial  street ; 
Centre   street ;    Codman   street ; 
Carruth  street ;    Ceylon    street ; 
Crescent      avenue ;       Columbia 
street ;    Cottage  street ;    Cherry 
street ;  Dorchester  avenue  ;  Dix 
street ;  Dudley  street ;  Ericsson 
street ;  East  Chester  park  ;  Fol- 
som  street ;  Gibson  street ;  Ge- 
neva   street ;     Granite    avenue  ; 
Glendale  street ;  Grampian  way  ; 
Glen  street ;  High  street ;  Har- 
vard   street ;    Hancock    street ; 
Hartford  street ;  Hudson  street ; 
Howard  street;  Milton  avenue; 
Mather    street;     Mills     street; 
Minot   street ;  Melville  avenue  ; 
Mt.    Vernon     street ;    Magnolia 
street ;  May  field  street ;  Monad - 
nock    street ;  Neponset  avenue  ; 
North  avenue  ;  Oakman  street ; 
Olney    street ;    Preston    street ; 
Parkman    street ;    Pond    street ; 
Parish     street ;     Pearl      street ; 
Quincy    street ;    River     street ; 
Rand  street ;  School  street ;  Sar- 
gent   street ;     Say  ward    street ; 
Taylor    street ;     Train     street ; 
Thornly    street ;    Trull    street ; 
Union   avenue  ;  Virginia  street ; 
Victoria      street ;      Washington 
street ;  Westville    street ;    Wal- 
nut street ;  Water  street ;  Wells 
avenue  ;  Wheatland  avenue         .      4,246  88 

5,319  38 

$131,927  13 


Report  of  Superintendent  of  Streets. 
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SOUTH  BC 

)STON. 

Boston  street,  macadamizing  :  — 

Labor  .... 

$566  15 

Teaming 

95  75 

Surveyors      .          .          . 

28  75 

Gravel            .          .          . 

.      .  218  46 

Crushed  stone 

42  14 

D-street  extension,  macadamizing 

T  •  

5    * 

Labor  .... 

$285  88 

Teaming 

68  25 

Surveyors 

17  50 

Gravel 

224  64 

Crushed  stone 

16  29 

Sand     .... 

2  78 

Brick   .... 

13  98 

First-street  extension,  filling  :  — 

Labor  .... 

$183  29 

Surveyors 

82  50 

Filling 

921  90 

Gravel  and  sand    . 

173  77 

Brick    .... 

24  33 

Foundry  street,  macadamizing  :  - 

Labor  .... 

.       $328  00 

Teaming 

93  50 

Gravel 

148  09 

Surveyors 

2  50 

Crushed  stone 

35  96 

Fourth  street,  macadamizing  :  — 

Labor  . 

.       $378  59 

Teaming 

87  00 

Stone   .... 

143  98 

Surveyors 

15  00 

Gravel 

53  13 

Sand     .... 

15  73 

Brick   .... 

17  59 

Blocks 

44  52 

$951  25 


629  32 


1,385  79 


608  05 


755  54 


Amount  carried  forward^ 


:,329  95 
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Amount  brought  fomvard, 

G  street,  macadamizing  :  — 

Labor  .... 

$122  72 

Teaming 

61  50 

Surveyors 

10  00 

Gravel 

91  01 

Stone  .... 

60  05 

Sand     .... 

3  88 

Brick    . 

3  24 

I  street,  macadamizing  :  — 

Labor  .... 

.       $422  06 

Teaming 

15  00 

Sand    .... 

6  96 

Gravel 

280  84 

Crushed  stone 

30  90 

Brick  . 

9  65 

Blocks 

24  73 

Middle  street,  macadamizing  :  — 

Labor  .... 

.       $503  09 

Teaming 

55  50 

Surveyors     . 

11  25 

Broken  stone 

214  73 

Gravel 

70  49 

Blocks  .... 

24  31 

Mitchell  street,  grading  and  filling 

:  — 

Labor  . 

$86  G6 

Teaming        .          .      ,    . 

6  00 

Surve}^ors     .          .          .      .   . 

43  75 

Filling           .          .          . 

777  84 

Ninth-street  extension,  filling  :  — 

Labor  . 

$1,386  75 

Teaming        . 

695  06 

Surveyors     .                 ,  . 

47  50 

Filling           .          .          .          . 

1,089  50 

Gravel           . 

38  08 

Edge  stone     . 

31  06 

Sand     .          .          . 

9  63 

Brick    .          .          .          . 

13  40 

,329  95 


352  40 


790  14 


879  37 


914   25 


3,310  98 


Amount  carried  forward , 


,577  09 


Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 


Swett  street,  macadamizing  :  - 

$10,577  09 

Labor  . 

... 

$1,467 

93 

Teaming 

... 

408 

00 

Gravel 

... 

625 

Q2 

Surveyors 

... 

27 

50 

Crushed  stone 

... 

38 

21 

2,567  26 

Vinton  street,  filling 

and  grading ;  - 

Labor  . 

•                    •                    • 

$408 

14 

Teaming 

•                    •                    • 

65 

70 

473  84 

Woodward  street,  macadamizing :  - 

Labor  . 

•                     •                    • 

$270 

52 

Teaming 

•                    •                    • 

93 

00 

Surveyors 

•                    •                    • 

12 

50 

Gravel  and  sand 

•                    •                    • 

192 

39 

568  41 

Eogers  street,  filling , 

. 

Labor  . 

•                    •                    • 

$61 

08 

Teaming1 

•                    •                    • 

101 

50 

Surveyors 

•                    •                    • 

18 

75 

Filling,  etc. 

•                    •                    • 

98 

07 

279  40 

Dove  street,  setting  e 

dgestones,  repaying  « 

•ut- 

ters,  macadamizing 

:  — 

Labor  . 

•                   •                   • 

$887 

01 

Teaming 

•                   •                   • 

229 

25 

Surveyors 

•                   •                   • 

3 

75 

Carting 

•                   •                   • 

19 

23 

Pavers'  bills 

•                   •                   • 

156 

94 

Gravel 

•                   •                   • 

119 

15 

Sand     . 

•                   •                   • 

5 

18 

Edgestone     . 

•                   •                   • 

580 

97 

Brick    . 

•                   •                   • 

7 

07 

2,008  55 

Bowen  street,  macadamizing  :  - 

Labor  . 

•                   •                   • 

$145 

09 

Teaming 

•                   •                   • 

57 

25 

Surveyors 

•                   •                   • 

6 

25 

Broken  stone 

•                   •                   • 

7 

74 

Gravel 

•                    •                   • 

21 

87 

Sand     . 

•                   •                   • 

2 

98 

Brick    . 

•                         •                         e 

ward. 

3 

59 

244  77 

Amount  carried  for 

$16,719  32 
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1 

25 

102 

78 

48 

07 

1 

67 

5 

36 

299 

32 

49 

68 

Amount  brought  forward, 
F    street,    laying   crossings    and   paving   gut- 
ters :  — 

Labor $256  95 

Teaming        ....  38  50 

Surveyors 

Gravel 

Pavers'  bills 

Sand     . 

Brick   . 

Blocks 

Flavoring 

Edgestones,    sidewalks,  and  gutters,    not  in- 
cluded in  work  elsewhere  enumerated  :  — 

Labor $788  Q8 

Teaming        .  .  .  .  104  00 

Brick    . 

Sand  and  lime 

Pavers'  bills 

Gravel 

Surveyors 

Carting 

Edgestone     . 

Crossings,    not   included   in    work  elsewhere 
enumerated  :  — 

Labor $37  57 

Blocks     ....  183  84 

Flagging   ....  55  18 


6,719  32 


1,472 

64 

317 

50 

208 

49 

116 

66 

32 

50 

67 

84 

911 

25 

Culverts,    not    included    in    work    elsewhere 
enumerated  :  — 

Labor   ..... 

Fences  and  plank-walks,  not  included  in  work 
elsewhere  enumerated  :  — 

Labor $563  98 

Lumber  and  nails  .  .  .         478  81 


Snow  :  — 
Labor  . 
Teaming 

Trees  :  — 
Labor  . 


,795  04 
951  73 


803  58 


4,019  56 


276  59 
12  26 


1,042  79 

9,746  77 
63  41 


Amount  carried  forivard, 


$32,684  28 


Report  or  Superintendent  of  Streets. 
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Amount  brought  forward, 
Repairing  streets,   not  included  in  work  else- 
where enumerated  :  — 


$32,684  28 


Labor  . 

Teaming 

Surveyors 

Paints,  oils,  etc.    . 

Blocks 

Gravel 

Sand     . 

Lime,  cement,  laths. 

Brick   . 

Carting 

Stone   . 

Filling,  etc. 


Swett-st.  bridge  . 
Dorchester-st.  bridge 


etc. 


$24,219 

7,857 
195 

10 

861 

2,675 

180 

65 
127 
115 
551 

30 


Bridges. 


Sprinkling  Streets. 


Swett  street         .... 

Dorchester  avenue 

Boston  street        .... 

First  street,  B  to  E 

Dorchester  street  (Jenkins  street 
to  Old  Colony  Railroad  bridge) 

West  Third  street ;  West  Fifth 
street ;  West  Sixth  street ;  West 
Seventh  street ;  West  Eighth 
street ;  West  Ninth  street ;  East 
Fourth  street ;  East  Fifth  street ; 
East  Sixth  street ;  East  Seventh 
street ;  East  Ninth  street ;  C 
street ;  D  street ;  E  street ;  F 
street ;  G  street ;  H  street ;  I 
street ;  M  street ;  N  street ;  P 
street ;  Broadway  extension ; 
East  Broadway  ;  Athens  street ; 
Bolton  street ;  Burnham  street; 
Division  street ;  Dorchester 
street ;  Foundry  street ;  Emer- 
son street ;  Gold  street ;  Loring 

Amounts  carried  forward, 


69 
20 
00 
50 
23 
73 
02 
70 
78 
35 
98 
44 


$488  44 
84  92 


36,890 


62 


573  36 


$315  00 

225  00 
225  00 
150  00 

50  00 


"\ 


$965  00   $70,148  26 
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Amounts  brought  forward, 
street ;    Mercer    street ;    Middle 
street ;    Knowlton  street ;  New- 
man street ;  Silver  street ;  Ward 
street        .  .  .  .  . 


$965  00      $70,148  26 


1,790  49 


2,755  49 


$72,903  75 


EAST  BOSTON. 

Bennington  street,  grading  and  filling  :  — 

Labor  .  .  '       .  .  .        $869  21 

Teaming        .  .  .  .  238  25 

Cinders  .  .  .  .  116  00 


Bremen  street,  filling  :  — 

fi^^t) 

tU 

Labor  . 

. 

.       $175  14 

Teaming 

, 

60  75 

Cinders 

• 

63  50 

299 

39 

Chelsea  street  (Decatur 

to  Sai 

•atoga),  remov- 

cobble-stones,   resurfacing, 

ing 

icadamizing, 

resetting    edgestones, 

relay 

ing 

sidewalks, 

paving  gutters,  filling, 

etc  :  - 

Labor  . 

• 

.    $4,425  23 

Teaming 

• 

926  25 

Cinders 

% 

340  50 

Sand     . 

m 

46  44 

Bricks  . 

# 

123  60 

- 

Crushed  stone 

# 

,      1,330  29 

Gravel 

# 

528  91 

Edgestone     . 

# 

54  28 

Blocks  (exchange) 

. 

208  05 

Surveyors     . 

• 

26  25 

8,009 

80 

Morris  street,  filling  :  — 

Labor  . 

• 

.       $308  45 

Teaming 

i     • 

• 

135  50 

Cinders 

1 

• 

, 

89  00 

532 

95 

Wordsworth  street,  grading  an 

dfi 

lling  :  — 

Labor  . 

# 

.       $137  45 

Teaming 

• 

117   25 

rd, 

254 

70 

Amount  carried  forwa 

$10,320 

30 

Eeport  of  Superintendent  of  Streets. 
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Amount  brouglit  forward, 
London    street     (Sumner   to    Maverick),    re- 
cobble-stones,  macadamizing  road- 


moving 


way, 


and 


paving 


gutters 


with 


granite 


blocks  :  — 
Labor  . 
Teaming 
Gravel 
Pavers'  bills 
Crushed  stone 
Blocks 


$498 
210 
156 
69 
133 
136 


53 
<5 

37 
60 
12 

78 


Marginal  street,  setting  edgestones  and  paving 
roadway  with  large  granite  blocks  :  — 
Labor $516 


Teaming 

Cinders 
Gravel 
Pavers'  bills 
Blocks 
Edgestones 


112 
27 

208 

263 

1,485 

252 


39 
00 
00 
03 
22 
14 
63 


Repairing  streets,  not  included   in  work  else- 
where enumerated  :  — 
Labor  . 


Teaming 
Sand     . 
Gravel . 
Cinders 
Ferry  tickets 
Pavers'  bills  . 
Crushed  stone 
Blocks . 


1,012  09 
1,895  50 

290  03 

672  25 

480 
15 

183 

186 

933 


00 
00 
59 
26 
43 


Culverts,    not   included    in   work     elsewhere 


enumerated  :  — 
Labor  . 
Cement 
Drain-pipe     . 


$113 

7 
73 


56 
00 
37 


Edgestones,    sidewalks,   and   gutters,    not  in- 
cluded in  work  elsewhere  enumerated  :  — 

Labor $582  36 

116  75 


Teaming 


$10,320  30 


1,205  15 


2,864  41 


15,668  15 


193  93 


Amounts  carried  forward. 


$699  11      $30,251  94 
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Amounts  brought  fomvard, 
Sand     . 

Brick    .  .  .  . 

Gravel 
Cinders 
Edsrestone    . 


11 

40  06 

561  21 

13  10 

82  00 
466  00 


$30,251  94 


Fences  and  plank-walks,  not  included  in  work 
elsewhere  enumerated  :  — 

Labor $314  68 

Lumber  and  nails,  etc.  .  .         363  96 


124  48 
31  50 


Snow  :  — 
Labor   . 
Teaming 

Trees  :  — 
Labor  . 


Sprinkling  Streets. 

Saratoga    street,     from    Winthrop 

bridge  to  Prescott  street ;   Pres- 

cott  street,  from  Saratoga  street 

to  Chelsea  street ;  Chelsea  street, 

from  Prescott  street  to  Saratoga 

street ;  Bennington  street,  from 

Prescott  street  to  Chelsea  street,  $1,867  50 
Paris    street,    from    Porter    street 

to  Putnam  street       .  .  .  247  50 

Border  street,   from  White   street 

to   Condor  street ;   Falcon  street 

and  Condor  street,  from  Merid- 
ian street  to  Border  street  .  180  00 
Chelsea  street,  from   Porter  street 

to  Bridge  ;  Bremen  street,  from 

Porter  street  to  Maverick  street 

Maverick  street ;  Sumner  street 

Everett  street ;   Cottage  street 

Marion    street ;   Brooks    street 

Putnam  street ;  London    street 

Havre  street ;  Bennington  street 

Saratoga  street ;  Trenton  street 

White  street ;  Lexington  street 


1,861  48 


678  64 

4,155  98 
80  36 


Eagle  street 


686  76 


$2,981  76 


$40,010  16 


Report  of  Superintendent  of  Streets. 
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CHARLESTOWN. 

Alford  street,  resurfacing,  macadamizing  :  — 
Labor  . 
Teaming 
Gravel 
Crushed  stone 

Essex  and   Mill  streets,  resurfacing,  macad- 
amizing, and  laying  crossings  :  — 
Labor  . 
Teaming 
Gravel 

Crushed  stone 
Blocks 

Ferrin  street,  setting  edgestones,  laying  side- 
walks,    paving    gutters,   resurfacing,    mac- 


774 

47 

586 

00 

561 

60 

977 

35 

nacad- 

$87 

83 

3 

50 

64 

96 

88 

00 

70 

99 

adamizing :  — 

Labor  . 

,    . 

.   $485  43 

Teaming 

•    •    i 

308  62 

Gravel 

.    , 

90  39 

Brick  . 

,    # 

283  45 

Crushed  stone 

160  96 

Edgestone 

.    . 

331  06 

Sand  . 

•    • 

24  79 

Hancock  square,   resetting  edgestones,  relay- 
sidewalks,   and    paving    roadway    with 


mg 

small  granite  blocks 
Labor  . 
Teaming 
Gravel 
Pavers'  bills 
Brick    . 
Blocks 
Sand     . 


$281 
163 
128 
300 

59 
603 

12 


50 
50 
70 
70 

83 

75 
58 


Rutherford    avenue,  resurfacing    and    macad- 


amizing :  — 
Labor  . 
Team  in  2: 
Gravel 

Amounts  carried  forward , 


$632  65 
134  50 
187  37 

$954  52 


!,899  42 


315  28 


1,684  70 


1,550  56 


,449  96 
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Amounts  brought  forward, 
Crushed  stone 


Edgestone 


1954  52 
168  49 

2  29 


Tremont  street,  resetting  edgestones, 

relaying 

sidewalks,  and  rep 

aving  gutters  :  — 

Labor  . 

•                   •                   • 

$277  30 

Pavers'  bills 

•                   •                   • 

8  63 

Brick    . 

•                   •                   • 

95  81 

Edgestone     . 

•                   •                   • 

10  22 

Gravel 

•                   •                   • 

28  73 

Sand     . 

•                   •                   • 

resurfacing  and 

22  20 

Washington    street, 

macad- 

amizing :  — 

Labor  .- 

.          .          > 

$616  34 

Teaming 

#          •          • 

235  25 

Gravel 

•          •          . 

228  32 

Crushed  stone 

... 

277   92 

Blocks 

•          .          • 

110  63 

200 

98 

471 

17 

21 

35 

5 

60 

79 

75 

Edgestones,   sidewalks,   and   gutters,   not   in- 
cluded in  work  elsewhere  enumerated  :  — 

Labor $22  24 

Pavers'  bills 
Brick    . 
Gravel 
Cement 
Edgestones   . 

Fences  and  plank-walks,  not  included  in  work 
elsewhere  enumerated :  — 

Labor $160  Go 

Lumber  and  nails  .  .  .         273  31 


Repairs,    not     included    in     work 
enumerated  :  — 
Labor  . 
Teaming 
Cement 
Gravel 

Lead  and  naphtha 
Filling 
Crushed  stone 


Amounts  earned  forward, 


elsewhere 

$11,291 

68 

5,281 

31 

9 

85 

614 

93 

7 

45 

5 

40 

615 

49 

$17,826 

11 

:,449  96 


1,125  30 


442  89 


1,468  46 


801  09 


433  96 


,721  66 


Report  of  Superintendent  of  Streets.  49 

Amounts  brought  forward,  $17,826  11      $10,721   Q6 

Blocks  .         .         .         .         188  15 

Sand 209  24 

18,223  50 


Crossings,    not    included    in   work  elsewhere 
enumerated  :  — 

Labor $710  13 

Teaming        .          .          .          .  287  95 

Blocks           ....  1,774  02 

Gravel            ....  92  29 


Snow  :  — 

Labor $2,857  81 

Teaming        .  .         .  .  843  20 

Trees  :  — 

Labor  ..... 

Bridges  :  — 

Chelsea  bridge 

Sprinkling  Streets. 

Winthrop  street    .... 

Sullivan,  Russell,  and  Pearl  streets, 

Alford  street         .... 

Rutherford  avenue  (Union  to  Chap- 
man)        ..... 

Jenner  ..... 

Rutherford  avenue  ;  Alford  street ; 
Medford  street ;  Bunker  Hill 
street ;  High  street ;  Ferrin 
street ;  Essex  street ;  Adams 
street;  Washington  street  .      1,136  36 


BRIGHTON. 

Bennett-street  extension,  grading  and  macad- 
amizing :  — 

Labor $591  39 

Teaming        .          .          .          .         385  63 

Gravel"         .          .          .          .            62  81 

Crushed  stone        .          .          .          193  42 


2,864  39 




3,701  01 

.          . 

28  20 

.         • 

706  77 

ETS. 

$96  00 

91  67 

200  00 

60  00 
38  50 

1,622  53 

$37,868  06 


1,233  25 


Amount  carried  forward,  $1,233  25 


50 


City  Document  No.  30. 


Amount  brought  forward, 

Cambridge  street,  setting  edgestones,  paving 
gutters,  repairs  :  — 

Labor   . 
Teaming 
Gravel 

Asphalting    . 
Crashed  stone 
Edgestor.e     . 

Chestnut  Hill  avenue  (Rockland  and   South), 
grading,  macadamizing :  — 

Labor $1,928  04 


233   25 


184 

56 

17 

83 

839 

70 

18 

50 

31 

56 

Teaming 
Asphalting    . 
Gravel 
Crushed  stone 


1,424  37 

90  50 

150  91 

1,860  18 


Farrington  avenue,  grading,   gravelling,  lay- 
ing crossings  :  — 

Labor   .                   .         .         .  $288  20 

Teaming        ....  220  57 

Graver         ....  81  00 

Crushed  stone        ...  5  05 


Foster  street,  repairs,  gravel  sidewalks  :  — 
Labor  ....  $37  01 

Teaming        .  .  .  .  117  04 

Gravel  .  .         .  .  13  96 


Kendrick  street,  grading,  gravelling  :  — 

Labor $176  90 


Teaming 

•                   • 

442  12 

Gravel 

•                   •                   » 

gravelling :  - 

93  83 

Lake  street,  grading, 

Labor  . 

•                   • 

.       $353  15 

Teaming 

•                   • 

377  61 

Gravel 

•                             •                            i 

70  60 

Lumber 

m                            • 

2  18 

Crushed  stone 

•                             • 

98  39 

1,270  28 


5,454  00 


594  82 


168  01 


712  85 


901  93 


Amount  carried  forward, 


,335  14 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward, 

Linden    street,    grading    and    macadamizing, 
blasting,  rolling,  etc.  :  — 

Labor $1,979  05 

Teaming        .  .  .  .      1,267  43 


$10,335  14 


Faneuil  street,  widening,  grading,  macadamiz- 
ing, gravel  sidewalks,  repairing  crossings  :  — 

Labor $82  12 

Teaming 52  52 

Crushed  stone        .          .          .  157  25 

Gravel           ....  8  83 


45 

01 

393 

57 

16 

53 

46 

25 

North  Beacon  street,  laying  crossings,  gravel- 
ling, repairs  :  — 

Labor $342  26 

Teaming 
Asphalting    . 
Gravel 
Crushed  stone 

Washington  street  (Foster  street  to  Oak 
square),  macadamizing,  and  gravel  side- 
walks :  — 

Labor $1,578  00 

Teaming        ....  1,910  15 

Gravel"         .          .          .          .  190  05 

Crushed  stone        .          .          .  1,460  73 


Brighton  avenue  (St.  Mary's  and  Cambridge) 
macadamizing,  widening,  and  repairing 
plank-walks  :  — 

Labor $254  46 

Teaming        .  .  .  .         827  23 

Lumber 

Gravel 

Crushed  stone 

Culverts,  not  included  in  work  elsewhere 
enumerated  :  — 

Labor  ...... 


3 

12 

26 

81 

138 

75 

3,246  48 


300  72 


843  62 


5,138  93 


1,250  37 


2  40 


Amount  carried  forivard, 


$21,117  66 


52 


City  Document  No.  30. 


Amount  brought  forward, 

Crossings,    not   included   in   work  elsewhere 
enumerated  : 

Labor $35  32 

Flagging        .          .          .          .  44  98 


11,117  66 


£>G       © 


Fences  and  plank-walks,  not  included  in  work 
elsewhere  enumerated :  — 

Labor $V3  28 

Lumber  and  posts  .  .         480  83 

Sawing  and  planing        .  .  8  25 


Repairing  streets,  not  included  in   work  else- 
where enumerated  :  — 
Labor  . 
Teaming 

•tickets,  etc. 


Naphtha,  car 
Cement 
Asphalting 
Use  of  cart 
Gravel 
Edgestone 
Blocks 
Crushed  stone 


Retaining-walls,  not  included  in  work  elsewhere 
enumerated  :  — 

Labor $283  37 

Teaming        .  .  .  .  84  03 


Edgestones,    sidewalks,   and  gutters,  not  in- 
cluded in  work  elsewhere  enumerated  :  — 

Labor $196  10 

Brick 29  67 

Blocks 253  33 

Edgestone     .  .  .  .  154  40 


Snow  :  — 
Labor  . 
Teaming 

Trees  :  — 
Labor  . 


,349  67 
858  13 


80  30 


562  36 


$5,415  86 

4,972  56 

20  46 

3  00 

93  15 

12  50 

424  14 

8  00 

67  20 

962  05 

11,978  92 


367  40 


633  50 

2,207  80 
9  62 


Amount  carried  forward  ^ 


$36,957  56 


Keport  oe  Superintendent  of  Streets.  53 

Amount  brought  forward,  $36,957  56 

Sprinkling  Streets. 

Washington  street,  Lake  street  to 
Cambridge  street ;  Washington 
street,  Winship  street  to  Shepard 
street ;  Cambridge  street  junc- 
tion Winship  street,  Washington 
street  to  Beacon  Park  gate ; 
Chestnut  Hill  avenue,  from 
Washington  street  to  City 
Ledge  ;  Winship  street,  Wash- 
ington street  to  Chestnut  Hill 
avenue ;  Shepard  street,  Wash- 
ington street  to  Union  street ; 
Union  street,  Shepard  street  to 
Chestnut  Hill  avenue  ;  Chestnut 
Hill  avenue,  City  Lodge  to  B§a- 
con  street ;  Beacon  street,  Chest- 
nut Hill  avenue  to  boundary 
line;  Englewood  avenue,  Chest- 
nut .Hill  avenue  to  boundary 
line  ;  South  street,  Chestnut  Hill 
avenue  to  Evergreen  Cemetery  ; 
Jackson  square,  around  same     .    $2,250  00 

Brighton  avenue  ;  Harvard  avenue  ; 
Gardner  street ;  Linden  street, 
Chester  street ;  Ash  ford  street ; 
Cambridge  street ;  East  Wash- 
ington street ;  Market  street ; 
Parson  street ;  Tremont  street ; 
W.  Washington  street ;  Ken- 
drick  street ;  Lake  street ;  Bige- 
low  street ;  Oakland  street ; 
Western  avenue  ;  North  Harvard 
street ;  Franklin  street ;  Lincoln 
street ;  North  Beacon  street : 
Hichborn  street ;  Sparhawk 
street ;  Wicklow  street ;  Her- 
rick  street ;  Winship  street ; 
Shepard  street ;  Englewood 
avenue  ;  South  street ;  Faneuil 
street ;  Waverley  street ;  Arling- 
ton street;  Bennett  street; 
Warren  street ;  Farrington  ave- 


Amounts  carried  forward,  $2,250  00      $36,957  56 
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Amounts  brought  forward, 

nue  ;       Chestnut-Hill      avenue; 

Everett  street  .... 


;2,250  00      $36,957  56 

5,153  17 

7,403  17 


$44,360  73 


MISCELLANEOUS. 

Advertising,  subscriptions  for  daily  journals, 

etc $1,900  15 

Arnold,  Joseph,  use  of  land  in  Park  street,  for 

drainage    .......  75  00 

Boston  District  Telegraph  Co.         .          .          .  32  15 

Building  stables  and  sheds  in  Dorchester         .  2,687  55 

Building  stable  and  shed  in  South  Boston         .  1,238  55 

Committee  expenses       .....  228  05 

Horse-keeping  in   West    Roxbury  and    East 

Boston 279  19 

Horses,  carts,  harnesses,  repairing  carts,  etc.,  21,175  87 

Incidentals    .......  153  54 

Plans  for  office       .          .          .          .          .          .  3,059  63 

Repairs  on  engines,  steam-rollers,  etc.    .          .  4,334  69 

Repairs  on  stables,  sheds,  wharves,  etc.            .  2,844  19 
Robson,  W.  O.,  phonographic  report  on  Barber 

Asphalt  Co.'s  bill       .         .         .         .         .  93  87 

Stationery  and  printing           ....  1,954  09 

Street  signs  and  numbering    ....  2,249  80 

Salary  of  superintendent,  January  to  July       .  2,666  66 
Salary  of  acting  superintendent,  July  to  De- 
cember     .......  1,666  66 

Salaries  of  office  clerks  .....  16,187  41 

Steam-pump,  expense  of,  West  Roxbury          .  100  82 
Sullivan  Bros.,  use  of  land  on  Sheridan  avenue 

for  storing  cobble-stones     ....  60  00 

Telephones,  expense  of .          ....  2,708  80 

Tools 19,527  02 

Wharfage 615  40 

Williams,  Joseph  W.,use  of  land  on  Burroughs 
street  for  dumping  snow,  storing  stone,  and 

for  pump-house           .          .          .          .          .  160  00 

Stock 37,185  22 


$123,184  31 


Report  of  Superintendent  of  Streets.  55 


GRADE   DAMAGES. 

Awards   of  the  Committee  on  Claims  and   Executions  of 

Court,  exclusive  of  those  paid  out  of  Special  Appropria- 
tions :  — 

Atwood,  Bradley,  amount  of  execution  issued 

by  the  Municipal  Court      ....  $57   25 

Drummey,    Patrick,    grade    damages,    Seneca 

street 1,500  00 

Dunklee,  Charles  F.    and    Geonre  B.  Liver- 

more,  grade  damages,  Parsons  street  .  .  175  00 

Emery  &  Small,  for  settlement  of  account  for 

edgestone  around  Mt.  Bowdoin  square  green,  650  00 

Fallon,  Winifred,  cost  of  execution  of  Muni- 
cipal Court         ......  13  87 

Feelev,  Matthew,  amount  of  execution  of 
Court  for  damages  to  land  on  Ashmont 
street,  caused  by  tilling  highway  .  .  131   11 

Henry,  William,  award  of  Committee  on  Claims, 
for  injuries  to  horse  caused  by  blasting  at 
ledge  on  Codman  street       ....  100  00 

Hentz,  Josiah  G.,  execution  of  Superior  Court,  187  48 

Ivers,  Timothy,  award  for  injuries  received  be- 
coming in  contact  with  painters'  staging  on 
West  Newton-st.  bridge      ....  20000 

McClellan,  Mary,  Execution  of  Court  for  in- 
juries received  by  reason  of  a  defect  in  side- 
walk, Merrimac  street         .  .  .  .  70  25 

Murtauii'h,  Helen  B.  F., Execution  of  Court  for 
injuries  caused  by  defect  in  sidewalk,  Pleas- 
ant street  .......  50  25 

O'Donnell,  Annie,  award  of  Committee  on 
Claims  for  injuries  caused  by  defect  in  side- 
walk, South  Boston 74  28 

Mahoney,  Dennis  J.  and  J.  H.,  Execution  of 

Court,  defect  in  sidewalk,  etc.      .  .  .  418  27 

Keyes,  James,  award  of  Committee  on  account 

of  wharfage 1,000  00 

Sullivan,  Elizabeth,  grade  damages,    Mitchell 

street         .  .  .  .  .  .  200  00 

Lowe,  John  B.  and  Adam,  accident  from  blast- 
ing in  Codman  street.  ....  43  00 

Barber    Asphalt   Co.,  award  of  Committee    in 

settlement 8,712  27 


$13,583  03 
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City  Proper  . 
Roxbury 
West    Roxbury 
Dorchester    . 
South  Boston 
East  Boston  . 
Charlestown  . 
Brighton 
Miscellaneous 
Grade  Damages 


RECAPITULATION. 

$242,341  23 

138,280  02 
90,254  74 

131,927  13 
72,903  75 
40,010  16 
37,868  06 
44,360  73 

123,184  31 
13,583  03 


Total  charged  to  the  Regular  Appropriation 
Charged   to   the  appropriation   for   Beacon 

street  and  Brookline  avenue    . 
Charged  to  the  appropriation  for  Massachu- 
setts avenue  ...... 

Total  amount  of  expenditures 


$934,713  16 

71,060  76 

12,919  47 

$1,018,693  39 


The  amount  appropriated  for  paving  for  the 
year  1885  was  ..... 

Balance  of  Regular  Appropriation  unex- 
pended Jan.  1,  1885        .... 


Balance  unexpended  end  of  financial   year 


Total  expenditures  charged  to  the  Regular 
Appropriation  ..... 

Balance  on  hand  Jan.  1,  1886 


$800,000  00 

186,917  07 

$986,917  07 
736  50 


$986,180  57 
934,713  16 
$51,467  41 


Balance  on  hand  Jan.  1,  1885,  of  appropria- 
tion for  Beacon  street  and  Brookline 
avenue  ....... 

Additional  appropriation  in  February 


Expenditures  during  year  1885  . 


Balance  on  hand  Jan.  1,  1886 


$46,090  18 
25,000  00 

$71,090  18 
71,060  76 

$29  42 


Keport  of  Superintendent  of  Streets.  57 

Balance  on  hand  Jan.  1,  1885,  of  appropria- 
tion for  Massachusetts  avenue         .  .  $12,927  44 
Expenditures,  year  1885     ....  12,919  47 


Balance  on  hand  Jan.  1,  1886      ...  $7  97 

The  amount  of  bills  for  edgestone,  constructing  side- 
walks, manure,  etc.,  lodged  with  the  City  Collector  during 
the  year  was  $41,787.12. 

The  amount  paid  into  the  City  Treasury  during  the  same 
period,  and  credited  as  having  been  paid  in  by  the  Paving 
Department  on  account  of  work  done  by  said  department, 
was  $36,140.07. 
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STREETS  NUMBERED   DURING  THE   YEAR  END- 
ING  DECEMBER    31,    1885. 

City    Proper. 

Lehigh  street,  Albany  to  South  street. 

Union  Park  street,  Washington  to  Albany  street. 

Roxbury. 

Cobden  street,  Walnut  avenue  to  Washington  street. 
Downing  street,  Culvert  to  Vernon  street. 
Dunmore  street,  Dudley  to  Magazine  street. 
Magazine  street,  Dudley  to  Norfolk  street. 
Mulvey  place,  Heath  street. 
Ray  street,  Regent  street. 
Sterling  street,  Washington  to  Tremont  street. 
Walden  street,  Centre  to  Heath  street. 
Westminster  street,  Walnut  avenue  to  Washington  street. 
Sections  of  Blue  Hill  avenue,  Centre  street,  Highland  street, 
Tremont  street,  and  Washington  street. 

West    Roxbury. 

Boylston  street,  Centre  to  Washington  street. 
Boylston  avenue,  Boylston  to  Green  street. 
Brewer  street,  Eliot  to  Burroughs  street. 
Call  street,  Gordon  to  Keyes  street. 
Centre  street,  Day  to  Holbrook  street. 
Chestnut  avenue,  Wyman  to  Green  street. 
Eliot  street,  Centre  to  Pond  street. 
Burroughs  street,  Centre  to  Pond  street. 
Green  street,  Centre  to  Glen  Road. 
Greenough  avenue,  Centre  to  Elm  street. 
Lamartine  street,  Centre  to  Green  street. 
Spring  Park  street,  Centre  to  Chestnut  street. 
Washington  street,  Bovlston  to  Forest  Hills  street. 

Dorchester. 

Adams  street,  Hancock  to  Milton  Lower  Mills. 

Batchelder  street,  Clifton  to  George  street. 

Bird  street,  Magnolia  to  Columbia  street. 

Bodwell  street,  Bird  to  Columbia  street. 

Commercial  street,  Dorchester  avenue  to  Neponset  avenue. 

Clapp  street,  from  Boston  street. 

Columbia  street,  Seaver  to  Blue  Hill  avenue. 
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Cottage  street,  Dudley  to  Pleasant  street. 

Clifton  street,  Stoughton  to  George  street. 

Greenwich  place,  Dorchester  avenue  to  Commercial  street. 

Greenwich  street,  Dorchester  avenue  to  Commercial  street. 

Hartford  street,  Howard  street  to  Howard  avenue. 

King  street,  Howard  street  to  Train  street. 

Monadnock  street,  Dudley  to  Bird  street. 

Neponset  avenue,  Adams  to  Quincy  bridge. 

Sumner  street,  Stoughton  to  Cottage  street. 

Virginia  street,  Dudley  to  Bird  street. 

Shamrock  street,  Dorchester  avenue  to  Commercial  street. 

Dorchester  avenue,  Victoria  street  to  Milton  Mills. 

Walnut  street,  Ericsson  to  Neponset  avenue. 

Washington  street,  Blue  Hill  avenue  to  Milton  line. 

South  Boston. 
Loring  street. 
Tuckerman  street,  from  Dorchester  street. 

Charlestown. 

Cambridge  street,  Main  street  to  Somerville  line. 
Dunstable  street,  Main  street  to  Rutherford  avenue. 
Foss  street,  Chelsea  to  Water  street. 
Sections  of  Mead  and  Main  streets. 

Brighton. 
Cambridge  street,  from  Cambridge  line  to  Newton  line. 

Total,  about  40  miles. 
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Schedule  showing  to  whom  and  for  what  purposes  the  amount  expended 
by  the  Paving  Department  has  been  paid,  including  those  paid  under 
the  Special  Appropriations. 

Adams  Brothers,  machine-waste 

"  Advertiser,"  Daily,  advertising 

iEtna  Rubber  Mills,  rubber  goods    . 

Ahern,  T.,  &  Son,  moving  buildings 

Almshouse,  Austin  Farm,  hay 

Albee,  C.  W.,  repairing  stoves,  etc. 

Ame  &  Co.,  horse  food 

Ames,  Oliver,  gravel 

Anthony,  B.  F.,  machinist 

Allston  Watch  Works,  repairs 

Arnold,  Joseph,  rent  of  land    . 

Attredge,  M.,  teaming 

Attvvood,  Bradley,  execution  Municipal  Court 

Ayer,  Caleb  R.,  asphalting 

Ayers,  M.  I).,  lumber,  nails,  etc. 

Bagnall  &  Loud  Block  Co.,  block-maker 

Bailey  &  Draper,  lumber 

Baldwin,  Albert,  carpenter 

Baldwin  &  Emerson,  flagging 

Bamrick,  John  T.,  teaming 

Barnard,  J.  P.,  sleigh  hire 

Barr,  Michael,  teaming     . 

Barry,  Thomas,  teaming  . 

Bartlett,  C.  L.,  teaming   . 

Baxter,  Horace  W.,  stoves 

Baxter  &  Sanborn,  cloths 

Becker,  John,  engraver    . 

Beckwith,  H.  W.,  &  Co.,  use  of  horse  and  bu 

Beckman  &  Punchard,  refreshments 

Berrigan,  Patrick,  teaming 

Bestwick,  A.  A.,  harnesses 

Berry,  J.  &  J,,  &  Co.,  street  numbers 

Behan,  John,  teaming 

Bigelow  &  Dowse,  hardware    . 

Billings,  O.  H.,  sprinkling 

Barber  Asphalt  Co.,  asphalting 

Bishop,  Robert,  cotton-waste    . 

Bird,  J.  A.  &  W.,  paints,  etc. 

Blake  &  Co.,  use  of  wagon  and  teaming 

Blake,  Wm.  R.,  harness  maker 

Blake,  G.  F.,  M'fg  Co.,  steam  pumps,  etc 

Blood,  C.  S.,  use  of  horse 

Bly,  Charles  L.,  electrical  instruments 

Bolles,  Matthew,  teaming,  gravel,  and  stone 

Bonner,  Daniel,  teaming 

Bonner,  Dennis,  teaming 

Bonner,  James,  teaming  . 

Bonner,  Patrick,  teaming 

Born,  Charles,  horse-hire 

Boston  Ice  Co.,  ice   . 

Boyd  &  Sons,  saddlers 

Boston  Fire  Department,  wheels 

Boston  Wharf  Co.,  wharfage    . 

Boston  District  Telegraph  Co.,  ser 


Amount  carried  forward, 


$7  20 

34 

00 

4 

50 

250  00 

135 

71 

7 

75 

66 

50 

92 

40 

2,400 

70 

30 

90 

75 

00 

356 

50 

57 

25 

12,583 

37 

1,435 

71 

1 

80 

77 

92 

20 

10 

1,448  83 

563 

00 

9 

00 

435 

25 

22 

75 

706 

00 

465 

13 

6 

50 

4 

09 

70 

00 

52 

25 

145 

25 

89 

28 

221 

60 

114 

00 

43 

62 

22 

00 

8,712 

27 

6 

38 

668 

27 

871 

00 

20 

80 

41 

40 

7 

00 

93  42 

755 

62 

171 

00 

493  50 

122 

25 

711 

50 

314  00 

9 

00 

65 

00 

15 

00 

114  40 

32 

15 

$35,279 

82 

Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Boston  Gas-Light  Co.,  gas 
Boston  "Sentinel,1'  advertising 
Bowen,  D.  W.,  stamps 
Boyd,  John  J.,  plumbing 
Bradley,  B.,  &  Co.,  clocks 
Breck,  Joseph,  &  Sons,  ploughs,  etc. 
Bradley,  John,  teaming    . 
Braman,  J.  S.,  services  as  tallyman 
Brennan,  Edmund,  teaming 
Brennan,  Michael,  teaming 
Brighton  "  Independent,"  advertising 
Bromley,  George,  &  Co.,  atlas 
Brookline  Gas-Light  Co.,  gas 
Brock,  Edward,  masonry 
Brooks,  Henry.  &  Co.,  hardware 
Brophy,  Michael,  teaming 
Brophy,  Patrick,  teaming. 
Brown,  D.  A.,  powder 
Brown  &  Mcintosh,  gravel  and  sand 
Bryan,  John,  teaming 
Buckley,  Mary,  teaming  . 
Bui  lard  &  Scott,  drain-pipe 
Budget  Publishing  Co.,  advertising 

©  ©  '  © 

Buff"  &  Berger,  mathematical  instruments 

"  Bunker  Hill  Times,"  advertising  . 

Burnett,  Mary  J.,  teaming 

Burn  ham,  L.  G.,  &  Co.,  coal     . 

Burlen,  Robert,  bookbinder 

Burke,  Michael  II.,  watchmaker 

Burns,  John,  teaming 

Bullock,  C.  K.,  mason 

Burns,  Patrick,  teaming  . 

Burrill,  S.,  files  .... 

Barrage,  W.  W.,  trustee,  grade  damages 

Bustin,  YV.  H.,  harness  maker 

Butchers  S.  &  M.  Association   . 

Cain,  M.  W.  &  Son,  masons     . 

Cain,  Patrick,  filling 

Callahan,  E.,  horse-shoeing 

Callahan,  N.,  wheelwright 

Caldwell,  F.  &  K.  W.,  wheelwrights 

Calnan,  P.  J.,  sprinkling  streets 

Campbell  Brothers,  grain  and  hay  . 

Campbell,  Frank,  use  of  horse 

Cameron,  W.  C,  wheelwright 

Cannon,  John,  cultivator  handles     . 

Canton  Paint  and  Oil  Co.,  paints 

Cape  American  Granite  Co.,  granite  blocks 

Carberry,  W.  H.,  street  rollers 

Carbis,  George,  filling,  teaming,  etc. 

Carey,  Michael,  teaming 

Carr,  William,  teaming    . 

Carroll,  Daniel,  horse-shoeing 

Carter,  Harris,  &  Hawley,  paints,  oils,  and  varnishes 

Casey,  John,  filling 

Cassidy,  John  E.,  alcohol 

Amount  carried  forward, 


$35,279 

82 

21 

90 

23 

70 

3 

25 

19 

73 

22 

50 

209 

38 

701 

00 

54 

00 

5(57 

00 

37G 

25 

39 

50 

20 

00 

69 

75 

32  50 

63 

70 

504  00 

59 

50 

82 

70 

17,070 

06 

103 

25 

271 

33 

28  80 

51 

00 

6 

00 

25 

50 

285 

87 

1,956 

99 

2  00 

2 

50 

528  50 
2  00 

327  25 
1  20 


30,000  00 

24  00 

11 

50 

2 

50 

5 

40 

339 

25 

69 

25 

89 

25 

286 

17 

1,020 

00 

30  00 

20 

00 

6 

00 

120 

30 

37,658 

54 

2,820 

45 

937 

40 

115 

50 

154 

00 

132 

75 

33 

39 

215 

40 

1 

50 

$132,904  98 

9 
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Amount  brought  forward, 
Cavanah,  John,  moving  sheds,  etc.  . 
Cawley  &  CVConner,  sand 
Chipman,  R.  B.,  &  Barri,  wharfage, 
Chilson  Furnace  Co.,  stoves,  etc. 
Chamberlain,  N.  L.,  &  Co.,  repairing  stamps 
Charlestown  ''Enterprise,"  advertising 
Charlestown  "  News,11  advertising  . 
Chamberlain,  William,  hardware     . 
Clapp  &  Bailey,  stationery 
Chase,  Stearns,  &  Co.,  hardware 
Clapp,  C.  M.,  &  Co.,  rubber  goods. 
Clark,  E.  J.,  painting 
Clasby,  Thomas,  &  Son,  roofers 
Cochnower,  G.  F.,  &  Co.,  agents,  iron  and  steel 
Cogan  Joseph,  saddler     . 
Collins,  James,  filling  and  teaming 
Collins,  Michael,  shoeing 
Collithan,  Michael,  filling  and  teaming 
Collins,  P.  S.,  &  Co.,  horse-shoeing 
Coates,  Charles  J.,  paver 
Coffey,  James,  teaming    . 
Choate,  Burnham,  &  Sons,  wharfage 
Clark,  Daniel,  sprinkling  streets 
Cobleigh,  B.  F.,  teaming. 
Connell,  J.  P.,  glazier 
"  Commercial  Bulletin,"  advertising 
"  Commercial  Shipping  List,"  advertising 
Connell,  Austin  H.,  grain,  etc. 
Connors,  Margaret,  teaming    . 
Connors,  Thomas,  teaming 
Conroy,  P.,  filling  and  teaming 
Condry  Patrick,  teaming  . 
Cook,  Rymes,  &  Co.,  wheelwright  . 
Cook  &  Wood,  hardware  . 
Cook  &  Handy,  sprinkling  streets    . 
Copley,  A.  H.,  varnishes 
Corcoran,  M.,  horse-shoeing    . 
Corliss,  Patrick,  teaming 
Costello,  John  D.,  horse-shoeing     . 
Corcoran,  Nicholas,  teaming    . 
Corbett,  J.  J.,  teaming    . 
"  Courier,"  The  Boston,  advertising 
Coffran,  T.  M.,  brick 
Corbett,  John,  teaming    . 
Corrigan,  P.,  wheelwright 
Coyle,  Patrick,  teaming    . 
Comer  ford  &  Van  Etten,  painters    . 
Crafts,  Henry  Son's,  brick,  cement,  lime,  and  sand 
Croffey,  Martin,  horse-shoeing 
Crimmins,  D.,  tilling 
Cronin,  J.  F..  plumbing  . 
Crooker,  C.  B.,  teaming  . 
Crowley,  Cornelius,  teaming    . 
Crowley,  J.  C,  teaming,  sand,  gravel,  and  cinders 
Cuddihy,  J.  J.,    flagging  and  drain-pipe 
Cunningham,  W.,  blacksmith 
Cunehan,  Michael,  teaming 

Amount  carried  forward. 


$132,904  98 

260 

00 

1,786 

17 

140  40 

4 

75 

2 

50 

46 

00 

20  00 

1 

23 

6 

84 

3 

75 

176 

80 

10 

50 

7 

10 

1,671 

95 

107 

28 

1,435 

08 

236 

75 

80  80 

46 

76 

10,751 

79 

357 

00 

42 

40 

100 

00 

12 

25 

7 

50 

31 

50 

59 

00 

5,652 

09 

267 

75 

732 

00 

157 

10 

432 

00 

9 

75 

91 

06 

2,542 

50 

15 

55 

3 

00 

332 

50 

6 

00 

418 

25 

208 

25 

45 

00 

34 

00 

59 

50 

81 

60 

217 

00 

69 

75 

3,169 

03 

285 

10 

42 

30 

383 

47 

28 

00 

444 

50 

4,325 

45 

6,602 

25 

17 

50 

149 

19 

$177,132 

52 

Report  of  Superintendent  of  Streets. 
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Amount  brought  froward, 
Curry,  John  E.,  blacksmith     .... 
Curtis  &  Pope,  brick,  lubmer,  lime,  and  cement 
Curtin,  D.  F..  mason 
Cutler,  D.  J.,  coal 
Cutter,  W.  B.,  paints  and  hardware 
Cushman  &  Co.'s  Express,  expressing 
Cyclostyle  Co.,  cyclostyle  and  paper 
Dacey,  Michael,  teaming 
Daley,  Peter,  teaming 
Daley,  Thomas,  carriagesmith 
Danielson,  Gustoff,  coach-builder     . 
Darling  &  Stebbins,  coal 
lVArey  &  Atwood,  sprinkling  streets 
Davern,  James  F.,  teaming     . 
Davis,  James  A.,  gravel 
Davis,  Michael,  teaming 
Deacey,  J.  J.,  teaming     . 
Davis,  William  A.,  gravel 
Dean  &  Co.,  coal       .... 
Dean,  Benjamin  W.,  gravel  and  teaming 
Dearborn,  C.  E.,  lumber,  etc. 
Dennison  Manufacturing'  Co.,  tags  . 
Dennehy,  "William,  teaming     . 
Devine,  James  V.,  brick 
Devlin,  P.  &  J.,  pavers    . 
Derrigan,  Thomas,  teaming     . 
Devine,  John,  teaming    . 
Dewey,  F.  O.  &  Sons,  lanterns,  etc. 
Dinn,  P.  J.,  repairing  carts,  etc. 
Dillingham's  Express,  expressing    . 
Dinneen,  Robert,  teaming 

•'Dial,"  the 

Dobbratz,  F.,  horse-shoeing     . 

Dodge,  Haley,  £  Co.,  iron  and  steel 

Doherty,  Owen,  teaming 

Donnellan,  Michael,  filling  and  teaming 

Donlan,  Michael,  teaming 

Donlan,  Anthony,  teaming 

Dooley,  P.,  filling  and  teaming 

Doody,  Dennis,  teaming  . 

Donovan,  John,  tilling  and  teaming 

Donovan,  James,  teaming 

Donovan,  Timothy,  filling  well  and  teaming 

Dorchester  Express  Co.,  teaming     . 

Dorchester  Gas  Light  Co.,  gas 

Dorr,  George,  teaming     . 

Dougher,  E.,  filling 

Doyle,  L.,  carriage-builder 

Dowling,  James,  gravel   . 

Downey,  John,  teaming  .         .         , 

Dcwd  Bros.,  horse-shoeing 

Doyle,  Patrick,  teaming 

Downer,  F.  E.,  oils,  etc. 

Downer  Kerosene  Oil  Co.,  oil  . 

Doyle,  John  J.,  teaming  and  gravel 

Doyle,  John,  teaming 

Drury,  James  W.,  stone,  filling,  and  teaming 


.77,132  52 

38  75 

2,399  51 

13  65 

164  90 

672  36 

2  70 

16  60 

136  50 

485  88 

4  75 
11  75 

524  41 
2.205  00 
1,232  75 

5  25 

49  00 
405  50 

2  50 
22   15 

1,309  99 
1,52!)   60 

3  20 
222  25 

83  27 

1,553  79 

94  50 

246  75 

273  00 

134  59 

1  10 
353  50 

2  50 
121  23 
22S  77 
539  00 

2,462  96 

243  25 

93  oo 

342  05 

332  50 

1,751  55 

757  50 

262  25 

2  40 

73  00 

770  50 

50  80 

41  75 

38  00 
372 
209 

42  00 

39  76 
42  60 

3S1  97 
316  85 
579  40 


to 
lb 


Amount  carried  forward, 


6201,525  56 
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Amount  brought  forward, 
Draper  &  Hall,  one  horse         .... 
Drummey,  Patrick,  grade  damages,  Seneca  street 
Duddy,  Daniel,  horse-shoeing  . 
Dromey,  William  W.,  gravel    . 
Doyle,  Dennis,  teaming    . 
Drew,  George  G.,  constable-services 
Duncklee,  G.  C.  &  Co.,  stoves,  etc. 
Dundon  Bros.,  blacksmith 

Dunklee,  C.  F.  &  G.  B.  Livermore,  grade  damages 
Dunlea,  James  J.,  filing  and  setting  saws 
East  Boston  "  Advocate,"  advertising 
East  Boston  "Argus."  advertising  . 
Eddy,  Otis,  lumber  ..... 
Edwards  &  Co.,  drain-pipe 
Edwards,  W.  W.,  stationery     . 
Ellis,  J.  P.  &  Co.,  stationery   . 
Emerson  &  Porter,  horses 
Emerv,  James,  carriage-maker 
Emery,  F.  C.  P.,  glazier  .... 
Emery  &  Small,  masons  .... 
Evans,  Marshall,  paving-stones  and  gravel 
Fairbanks,  Brown,  &  Co.,  scales 
Fairbanks,  J.  L.  &  Co.,  stationery  . 
Fallon,  Daniel,  teaming  .... 
Fallon,  John  D.,  teaming  and  gravel 
Fallon,  Patrick,  teaming 
Fallon,  Thomas  H.,  teaming    . 
Fallon,  W.  F.,  teaming 
Fallon,  Winifred,  execution  of  court 
Falvey,  J.  F.  &  VV.  H.,  cloth  . 
Parrel  Foundry  and  Machine  Company,  crusher  repairs 
Felton,  B.  W.,  stoves,  etc. 
Ferdinand,  L.  W.,  hardware    . 
Ferguson,  James,  glazier 

Feeley  Mathew,  execution  of  court,  Ashmont  street 
Ferry  Department  (City  of  Boston),  ferry  tickets 
Finneran  William,  teaming  and  sprinkling 
Finnerty  Ed.,  broken  stone 
Finnerty,  J.  H.,  teaming 
Finnerty,  Patrick,  teaming 
Flatly,  Thomas,  bills  paid 
Flitner,  J.  H.  &  Co.,  cordage  . 
Flynn,  Dennis,  teaming 
Flynn,  George  W.,  spirits 
Fogerty,  Ed.,  S.,  teaming  and  paving 
Ford,  Elizabeth,  teaming 


Forde,  J.  P.,  "West  Koxbury  Advertiser," 
Foss,  Alvin,  horses  .... 

Foss,  Abraham  S.,  blacksmith 
Foster,  O.  S.,  brick  .... 

Fowle,  George  W.,  gravel 
Frost  &  Adams,  artist's  materials 
Fuller,  C.  H.,  Estate  of,  teaming  .  , 
Fuller,  G.  &  Son,  sawing  and  planing  . 
Fuller,  S.  W.,  lumber  .... 
Gallagher,  Ed.,  teaming  .... 
Gallagher,  James,  teaming 


adver 


tisin 


$201,525  56 

365  00 

1,500  00 

102  30 

12  00 

77  00 

7  17 

53  41 

12  25 

175  00 

7  00 

28  00 

41  00 

2,701  43 

1  71 

3  75 

81  33 

4,360  00 

3  50 

1  25 

650  00 

237  00 

18  20 

10  00 

192  50 

144  75 

101  50 

3  50 

12  00 

13  87 

1  40 
70  00 

2  65 
6  00 


25 
11 


1 

131 

15  00 

5,315  97 

684  87 

291  00 

748  75 

3  90 

9  01 

267  75 

3  15 

2,282  62 

940  00 

18  00 

560  00 

161  38 

1,595  07 

2  75 

40  50 

209  80 

10  95 

270  66 

178  50 

280  00 


Amount  carried  forward, 


$226,544  02 


Eeport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Gallagher,  William  &  Co.,  plumbing 
Galligan,  James,  teaming  and  gravel 
Galvin,  John  M.,  harness  blacking  . 
Galvin,  Michael,  teaming 
Galvin,  William,  teaming 
Garvin,  Thomas,  teaming 
Gately,  John  M.,  teaming 
Gately,  Mrs.  B.,  teaming 
Gavin,  Peter,  teaming 
General  printing  account  . 
Gerrish  &  O'Brien,  mats 
Gifford,  E.  H.,  blacksmith 
Gilligan,  Michael,  filling  and  teaming 
Gilligan,  William,  filling  and  teaming 
Gist,  Samuel,  sand 
Glendon  Co.,  lumber 
Glennon,  John,  teaming 
"Globe"  Newspaper  Co.,  advertising 
Goldie,  John,  repairing  fences 
Good,  Michael  II.,  teaming 
Gore,  Horatio  &  Co.,  paving  and  material 
Gormley,  John,  filling,  teaming,  and  sprinklin 
Gove,  Austin  &  Son,  coal 
Grace,  Patrick,  teaming 
Grey,  .James,  teaming 
Greeley,  Michael,  carriage-hire 
Green,  Thomas  H.,  grocer 
Guild,  Curtis,  &  Co.,  advertising 
Gurney,  James  &  Co.,  iron  founders 
Haley,  Michael,  teaming 
Hall,   A.  A.,  teaming 
Hall,  D.  P.,  gravel 
Hall,  H.  P.,  paver     . 
Ham  &  Carter,  drain-pipe 
Hannon,  Timothy,  teaming 
Han  nan,  William,  teaming 
Hassett,  Thomas,  teamiug 
Hartnett,  Daniel,  filling  and  teamin* 
Hart,  Patrick,  sprinkling  streets 
Hartshorn's  Express,  use  of  horse 
Harkins,  Ed.,  &  Co.,  oil  . 
Harmon,  John  W.,  spirit-levels 
Hawkes,  Ezra,  stoves,  etc. 
Hayes,  James,  mason 
Hayes,  Patrick,  teaming    . 
Haynes,  George  &  Son,  plumbing  and  stoves 
Heliotype  Print  Co.,  paper 
Hendrick,  J.  ^V.  &  Co.,  tools,  etc. 
Henry,  William,  award  Commissioner  on  Claims 
Herlihy,  Dennis,  teaming 
Higgins,  John,  gravel  and  teaming 
Highland  Street  Railway  Co.,  use  of  horse 
Hill,  Jos.  W.,  carpenter   . 
Hill  &  Langtry,  saddlery 
Hobbs,  G.  W.,  hardware 
Hobbs,  Glidden,  &  Co.,  brick  . 
Hooper,  Lewis,  &  Co.,  stationery 

Amount  carried  forward, 


00 
25 


$226,544  02 

16  53 

1,808  87 

28  00 

260  75 

145  25 

147  00 

185  50 

350  00 

21  00 
142  77 

4  00 

24  16 

274  25 

2,617  25 

11  30 

193  40 

168  00 

150  02 

22  95 
229  25 

10,559  32 

805  77 

104  80 

1,299  87 

115  50 

3 

3 

9  50 

303  78 

269  50 

1,548  81 

55  40 
110  5Q 
287  35 

56  25 
741  50 

189  50 
168  43 

1,072  50 

13  00 

34  45 

3  50 

21  35 

190  00 
369  25 

60  56 

20  00 

47  85 

287  48 

271  25 

123  25 

86  00 

2  S6 
310  47 

23  53 
1,653  25 

3  40 


$254,570  31 
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Amount  brought  fomvard. 
Holland,  John,  teaming  and  filling  . 
"  Home  Journal, "  advertising 
House  of  Industry,  edgestone  and  stationery 
Howe  &  French,  paints,  etc.     . 
Howe,  G.  S.  &  W.  F.,  gravel  and  teaming 
Huckins,  P.  S.  &  Co.,  lumber 
Hunt,  II.  C.  &  Co.,  hose 
Hurlihy,  Michael,  teaming 
Hyde  &  Co..  stationery     .... 
'•  Inquirer  "  Publishing  Co.,  advertising 
Ivers,  Timothy,  award  for  damages 
Jamaica  Plain  Gas-Light  Co.,  gas    . 
Jennev  Manufacturing1  Co.,  oils 
Jones,  McDuffee,  &  Stratton,  lanterns,  etc. 
"  Journal"  Newspaper  Co.,  advertising  . 
Kay,  H.  E.,  masonry         .... 
Keane  Brothers,  horse-shoeing 
Keith,  Patrick,  repairing  carts 
Kelly,  John,  teaming        .... 
Kelly,  JohnF.,  edgestones,  gravel,  teaming,  and  blocks 
Kelly,  John,  teaming        .... 
Kelly,  James,  teaming      .... 
Kelle}-,  Hannah,  teaming 
Kelley,  Martin,  teaming    .... 
Kelly,  Michael,  stone  and  teaming  . 
Kelly,  John,  blacksmith    .... 
Kelly,  Patrick,  teaming    .... 
Kelly,  Thomas,  teaming 
Kiernan,  Michael,  broken  stone 
King,  G.  M.,  use  of  horse 
Keyes.  Edmund,  grain  and  coal 
Keyes,  James,  teaming  and  storage 
Kennedy,  Thomas,  harness  and  repairs    . 
Kennard,  John  F.,  services,  telephone     . 
Kenneally,  John,  teaming 
Kenney,  John  B.,  mason  .... 
Kennedy  &  Murphy,  harnesses 
Kilduff,  Thomas,  teaming  and  stone 
King,  E.  &  F  ,  paints,  etc. 
Kino-,  J.  A.,  filling  and  teaming 
Kidney  &  Libby,  pavers 
Kih'oy,  Michael,  teaming  and  filling 
Kilroy,  Thomas,  teaming 
Kilroy,  Thomas,  Jr.,  filling 
Kirby,  M.  ¥.,  teaming      .... 
Keyes,  James,  award  of  committee 
Laft'erty,  Michael,  teaming 
Laft'erty,  M.  A.,  teaming 
Tally,  Thomas,  teaming 
Lally,  Patrick  &  Co.,  repairing  carts 
Lanesville  Granite  Co.,  paving  blocks 
Lappen,  O.  &  Co.,  wooden  ware 
Laughlin,  Thomas  &  Son,  blocks 
Lawton,  T.  H.,  gravel  and  teaming 
Lawrence,  A.  A.,  land  damages 
Lawrence,  W.  11.,  land  damages 
Leary,  L.  F.,  teaming       .... 

Amount  carried  forward, 


$254,570  31 

442  50 

18  45 

14,161  44 

41  94 

481  26 

2  70 

163  25 
418  75 
432  23 

47  70 

200  00 

80  32 

80  19 

126  30 

112  75 

30  95 

159  00 

2  75 

1,788  75 

6,705  11 

189  00 

52  50 

492  00 

192  00 

10,815  89 

2  50 

266  00 

313  25 

1  25 

26  00 

71  92 

82  00 

106  00 

1,200  00 

297  50 

219  91 

2,945  69 

797  00 

4  72 

3,034  70 

5,202  81 

1,492  72 

636  50 

57  60 

173  25 

1,000  00 

350  00 

21  75 

133  00 

164  61 
229  98 

1,297  46 
7  84 

996  16 
7,230  00 
6,336  00 

166  25 

$326,672  41 


EEroRT  or  Superintendent  of  Streets. 
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Amount  brought  forward, 
Leatherbee,  John  W.,  lumber  . 
Leonard,  J.  M.,  grain 
Linnehan,  Charles,  broken  stone 
Little,  Brown,  &  Co.,  stationers 
Livingston,  Robert,  teaming    . 
Locke,  Lyman,  filling       .         , 
Lombard,  Bartholomew,  teaming    . 
Lombard  Brothers,  paving  blocks    . 
Lombard,  James  H.,  teaming 
Lombard  Michael,  edgestone  and  teaming 
Lothrop,  C.  L.,  mason      . 
Lucas,  J.  H.,  bills    .... 
Lyman,  A.  R.,  carriage-hire  and  teaming 
Lynch,  Timothy,  teaming  .         , 

Lowe,  John  B.  &  Adam,  damages    . 
Mack,  N.,  blacksmith 
Mackay,  Kenneth,  harness-maker    . 
Magee  Furnace  Co.,  mica 
Mali  an,  Frank,  teaming    . 
Mahan,  Daniel,  teaming  . 
Mahoney,  Patrick,  teaming       .         .        , 
Maloney,  Michael,  teaming 
Manning,  Timothy  VV.,  filling  and  teami 
"  Manufacturers  Gazette11  Publishing  Co.,  advertising 
Mansfield,  E.  H.,  Association,  hardware 
Maynard,  J.  E.,  carriage-hire 
Mayo  &  Balkam,  plumbing 
Martin,  A.,  filling  and  teaming 
Martin,  George,  roofers    . 
Martin,  John,  West  Roxbury,  teaming 
Marshall,  E.  C,  veterinary  surgeon 
Martin,  John,  horse  medicine  . 
Martin,  John,  Roxbury,  teaming 
May,  Ellen,  teaming 
Mead,  Frank  W.,  crushed  stone 
Meehan,  Michael,  services,  superintendent 
Mahoney,  D.  J.  &  J.  H.,  execution  of  court 
McAuliffe,  C.  E.,  teaming 
McAuliffe,  Patrick,  teaming 
McBarron  &  Co.,  iron  and  steel 
McCann,  Bernard,  iron  and  steel 
McCarthy,  John,  filling  and  teaming 
McCarthy,  Timothy,  teaming  stone  and  sprinkling 
McClearn,  Henry  T.  &  Co.,  hardware 
McClellan,  Mary,  execution  of  court 
McCormick,  John,  teaming 
McCracken,  Samuel  F.,  broom  brushes 
McCullough,  Philip,  teaming 
McCusker,  James,  hammer  handles 
McDonald,  John,  teaming 
McDonald,  P.  F.,  iron,  steel,  and  nails 
McDonald,  Patrick,  teaming    . 
McDonnell  &  Sons,  paving  blocks    . 
McDowell  &  Harts,  harness-makers 
McEleney,  William,  paver 
McFlynn,  James,  teaming 
McGovern,  James,  teaming 


50 

60 


$326,672  41 

3,251  28 

37  81 

17  75 

2  85 

91  00 

1,089  50 

57  00 

8,175  08 

120  00 

2,623  65 

7 

3 

46  00 

437  50 

43  00 

115  25 

16  75 

1  75 

49  00 
120  75 
114  50 
185  50 
498  40 

54  00 
64  01 

152  00 
16  22 

354  25 

153  26 
248  50 

5  12 

3  00 

52  50 

252  00 

2,822  19 

2,666  66 

418  27 

911  70 

488  90 

307  34 

9  20 

3,439  71 

3,809  82 

163  70 

70  25 

152  25 

20  00 
108  00 

15  00 

194  25 

2,471  49 

59  50 
8,534  13 

50  40 
653  42 

21  00 
685  50 


Amount  carried  forward, 


$373,205  37 
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Amount  brought  forward, 
McGuinness,  Patrick,  teaming 
Mcintosh,  David,  plasterer 
McKce,  Henry  J.,  blacksmith  . 
McLaughlin,  Robert,  circles,  eclgestones 
McLaughlin,  Hugh,  paving 
McLaughlin,  Timothy,  teaming 
McLaughlin,  Edward,  paving  . 
McLaughlin,  Thomas,  sundry  bills  paid 
McManus  Thomas,  teaming  and  broken  stone 
McLaughlin,  J.  R  ,  veterinary  surgeon    . 
Mc Morrow,  John,  teaming 
McMorrow,  Patrick,  teaming  . 

McMurtry,  Alexander,  teaming  and  sprinkling  streets 
McNamara,  John,  teaming  and  filling 
McNamara,  Michael,  teaming 
McNulty,  Patrick,  West  Roxbury,  teaming 
McNulty,  Patrick,  Charlestown,  teaming 
McShane,  John,  teaming 
McVay  &  Crowley,  horse-shoeing   . 
Meehan,  Patrick,  teaming 
Meledy,  M.,  horse-shoeing 
Meserve,  J.  S.,  hardware,  etc. 
Metropolitan  Horse  Railway  Co.,  car  tickets 
Miley,  James,  teaming     .... 
Miller,  George  H.,  wharfage   . 
Minton,  Thomas,  teaming,  gravel,  etc.     . 
Morley  &  McManus,  gravel 
Morley,  John,  gravel        .... 
Moore,  M.,  sash        ..... 
Moore,  James,  concrete    .... 
Morley,  M,,  horse-shoeing 
Moore  &  Wyman,  elevator  and  machine  works 
Moore,  Smith,  &  Co.,  robes,  etc. 
Morrison,  Mary,  teaming 
Morris,  John  W.,  teaming 
Morss,  A.  8.,  hardware    . 
Morss  &  Whyte,  gravel  screens 
Morton,  Charles,  services,  acting  superintendent 
Moses,  T.  B.,  Jr.,  pung   .... 
Moynihan,  Jeremiah  D.,  blacksmith 
Mullen,  Thomas,  teaming  and  use  of  cart 
Mulloy,  J.  C,  veterinary  surgeon 
Mulray,  John,  teaming 
Mulrey,  T.  D.,  gravel 
Murphy,  Cornelius,  teaming    . 
Murphy,  James  A.,  teaming     . 
Murray,  Eben,  teaming    . 
Murray,  Patrick  E.,  teaming    . 
Murray,  Jesse,  teaming    . 
Murray,  John,  teaming     . 
Murtaugh,  Helen  B.  F.,  damages  on  account  defective 

sidewalk         .... 
Murtaugh,  John,  teaming 
Murray,  John  J.,  teaming 
Murphy,  Dennis,  gravel  . 
Murray,  John  B.,  veterinary  surgeon 
Mystic  Water-Works,  water     . 

Amount  carried  forward, 


$373,205  37 

148  75 

7  50 

428  61 

19  60 

631  07 

225  75 

431  16 

60  50 

451  12 

16  00 

498  75 

903  50 

3,128  75 

357  70 

259  00 

134  75 

138  00 

392  75 

2  00 

430  75 

22  25 

6  99 

400  00 

143  50 

32  10 

5,876  71 

209  88 

16  40 
1  25 

11  75 
36  50 
46  82 
30  58 

266  00 
339  50 

17  80 
115  00 

1,666  66 
75  00 
24  50 

2,023  00 
538  00 
416  50 
581  23 
500  50 

2,121  95 
303  00 

1,041  00 
192  00 
252  00 

50  25 
311  50 
110  25 

12  00 
4  00 

22  50 


$399,690  25 


Eeport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Nash,  James,  grocer  .... 

Nawn,  Hugh,  teaming      .... 
Nawn,  Owen,  stone,  gravel,  and  sprinkling 
Nay,  B.  F.  &  Co.,  teaming 
Nagle,  David,  wheelwright 
New  England  Telegraph  &  Telephone  Co.,  telephone 

etc.         ...... 

New  England  Weston  Electric  Light  Co.,  wiring  pole 

Nichols,  Stephen,  whitewashing 

Noonan,  Daniel,  teaming 

Norton,  Hugh,  teaming    . 

Norton,  James,  teaming  . 

Norton,  Lawrence,  teaming     . 

Noyes,  W.  W.,  veterinary  surgeon  . 

O'Brien,  Alexander,  teaming    . 

O'Brien  &  Brannan,  paving 

O'Brien,  John,  teaming    . 

O'Brien,  Thomas,  teaming 

O'Brien,  Captain  P.,  teaming   . 

O'Connell,  J.,  plumbing  . 

O'Connor,  Michael,  gravel 

O'Donnell,  Annie,  award  Committee  on  Claims 

Odorless  Excavating  Co.,  removing  night-soil 

O'Dowd,  A.  A.,  bills  paid 

O'Keefe,  Michael,  teaming 

O'Keefe,  Thomas,  filling  and  teaming 

Old  Colony  Iron  Co.,  nails,  etc. 

O'Leary,  Daniel,  teaming 

O'Leary,  Thomas,  teaming  and  use  of  horse  and  bu< 

O'Xcil,  Margaret,  teaming 

O'Neil,  Mrs.  Patrick,  teaming 

O'Riorden,  Patrick,  filling  and  teaming 

O'Neil  &  Mole j,  horse-shoeing 

O'Rourke,  Frank  &  Co.,  blacksmith 

Osborn,  John  Jr.,  &  Co.,  tinware    . 

Osborne,  L.  A.,  stove-pipe,  etc. 

O'Toole,  Patrick,  teaming 

Packard  &  Bur-rill,  brushes,  etc. 

Page  &  Harris,  use  of  buggy    . 

Pacre,  C.  J.,  gravel  and  teaming 

Paine's  Furniture  Co.,  shades  . 

Papienau,  A.,  buggy-hire 

Parker  &  Sylvester,  granite  blocks 

Pay-Rolls 

Payson  &  Co.,  pavers,  etc. 

Pay  son,  C.  B.,  gravel 

Peach,  W.  M.,  harness-maker 

Pearson  Cordage  Co.,  blocks  and  ropes 

Peters,  Austin,  veterinary  surgeon 

Phipps,  William,  gravel  . 

Phalen,  Patrick,  car-fares 

Pike,  David  D.,  teaming 

"  Pilot"  Publishing  Co.,  advertising 

Pope,  William  &  Sons,  wharfage     . 

Porter,  William,  teaming 

Porter,  William  K.,  use  of  buggy     . 

Post  &  Bruce,  trumpet  for  telephone 

Amount  carried  forward^ 


$399,090  25 

1 

45 

6,053  50 

18,554  02 

108 

00 

20  85 

803 

18 

69 

13 

7 

00 

21 

00 

180 

25 

255 

50 

264 

25 

73 

00 

126 

00 

1,566 

35 

309 

75 

183 

00 

89 

73 

2 

45 

4 

50 

74  28 

25 

00 

32 

55 

603 

00 

986 

15 

44 

45 

52  50 

2,228 

25 

126 

00 

66 

50 

2,945 

10 

26 

75 

113 

75 

5 

00 

9 

45 

336 

00 

50 

58 

20 

00 

139 

75 

5 

00 

2 

00 

4,853 

56 

512,201 

26 

7,784 

17 

265 

65 

164 

13 

55 

96 

33 

50 

125 

00 

6 

58 

9 

00 

75 

25 

163 

00 

183  75 

18 

00 

5 

00 

$962,219 

03 
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Amount  brought  forward, 
"  Post"  Publishing  Co.,  advertising 
Power,  William  J.,  harness-maker  . 
Proctor  &  Drummey,  lumber   . 
Proctor  Brothers  &  Billings,  water  (sprinkling) 
Pulsifer,  R.  M.  &  Co.,  advertising   . 
Quigley  &  Pray,  furniture 
Quigley,  William  H.,  teaming  and  sprinkling 
Randall,  Goodale,  &  Co.,  cordage    . 
Ray  crofts,  Frank,  teaming 
Ready,  Mary  Ann,  teaming 
Ready,  Joseph  F.,  teaming 
Reagan,  Thomas,  teaming 
"  Record,1'  Evening,  advertising 
Reagan,  John  J.,  teaming, 
Rankin,  Maxwell,  teaming 
Ramsey,  Mrs.  George,  teaming 
Ready,  William,  teaming 
Reddish,  Michael,  teaming 
Reddish,  Thomas,  teaming 
Read  &  Co.,  express         .... 
"Republic"  Publishing  Co.,  advertising. 
Richards,  A.  Francis  &  Co.,  paints,  oils,  varnishes 
Riddle,  John,  repairing  carts,  etc.   . 
Robbins,  J.  &  Co.,  coal    .... 
Robson,  W.  O.,  phonographic  reporter  . 
Roberts,  O.  L.,  brick         .... 
Robinson,  E.  P.,  subscription  for  daily  paper 
Robinson,  T.  W.,  repairing  saddles 
Rockwell  &  Curchill,  printing  . 
Rockwell  &  Moseley,  powder  and  fuse    . 
Roby,  D.  &  Co.,  cement  and  lime    . 
Roche,  Mrs.  E.,  teaming 
Rogers  Bros.  &  Billings,  sprinkling  streets 
Rogers,  J.  A.,  use  of  horse  and  buggy     . 
Root,  W.  A.  &  H.  A.,  rilling    . 
Rose,  Robert  R.,  glazing  and  painting     . 
Rowe,  Joseph  H.,  teaming 
Rossney  Manufacturing  Co.,  harness  dressm 
Rowe,  S.  S.,  rent  of  stables     . 
Roxbury  Gas-Light  Co.,  gas     . 
Roxbury  "  Gazette,"  advertising 
Roxbury  "  Advocate,"  advertising  . 

Russell,  John,  teaming,    .... 

Ryan,  John  H.,  teaming  .... 

Ryan,  M.,  tools 

Ryan,  Michael,  teaming  .... 

Ryan,  William,  teaming  . 

Sampson,  George  EL,  powder,  etc. 

Sampson,  Murdock,  &  Co.,  directories 

Sanborn,  Solomon,  gravel 

San  try,  John  P.,  plumbing 

Sargent,  William  P.  &  Co.,  wagons  and  sleighs 

"  Saturday  Evening  Express,"  advertising 

"  Saturday  Evening  Gazette,"  advertising 

Secomb,  Kehew,  &  Son,  naphtha 

Scott,  G.  C,  "  Daily  Globe," 

Scott,  John  A.  &  Son,  wheelwright 

Amount  carried  forward, 


etc 


$962,219  03 

89  62 

60  75 

2,792  23 

28  00 

95  10 

12  00 

482  00 

8  48 

112  00 

613  00 

42  00 

28  00 

33  25 

120  75 

201  25 

112  00 

119  00 

773  50 

295  75 

1  00 

84  10 

452  57 

3,262  49 

8  66 

93  87 

729  67 

18  00 

15  00 

475  25 

1,438  50 

15  45 

246  75 

22  00 

10  00 

30  00 

10  00 
520  50 

1  50 
289  95 
38  40 
46  47 
33  00 
362  25 
99  75 

11  40 
309  75 

10  50 

849  48 

29  50 

54  45 

63  98 

302  00 

42  00 

69  50 

6  59 

5  24 

87  75 

$978,384  98 
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Amount  brought  forward, 
Scott,  Thomas,  glazing     . 
Scully,  John  T.,  pile-driver 
Sharp,  David,  coppersmith 
Shaughnessy,  Edw.,  teaming 
Shaw,  J.  P.,  lumber,  nails,  etc 
Shay.  Thomas,  glazing     . 
Sheehan,  Thomas,  teaming 
Shepard,  Charles,  teaming 
Shepard,  John,  teaming    . 
Shepard,  Thomas,  teaming 
Simpson  Brothers,  asphalting 
Simpson,  James,  teaming 
Skally,  Joseph  W.,  veterinary  surgeon 
Skelly,  Christopher,  teaming 
Slade,  Frederick,  gas-fitting 
Smith,  Charles,  gravel 
Smith,  Joseph  W.,  sawing  and  planing 
South  Boston  Ice  Co.,  ice 
South  Boston  Iron  Works,  crusher,  repairs,  etc 
South  Boston  "Inquirer,11  advertising 
South  Boston  "Tribune,11  advertising 
Sowden,  Philip,  Jr.,  sprinkling  streets 
Squire  &  Co.,  oil 
Stanton,  John,  horse  board 
"  Star11  Publishing  Co.,  advertising 
Stetson,  A.  M.  &  Co.,  lumber 
Stevens,  H.  G.  &  H.  W.,  carriage-builde 
Stewart,  Samuel,  teaming 
Stoddard,  E.  B.,  hardware 
Stone,  J.  R.,  use  of  derrick,  masoning,  etc 
Stone,  Jasper,  clocks 
Storey,  J.  C.  &  Co.,  tar-paper 
Stuart,  J.  L.,  shoeing,  and  use  of  horse 
Sullivan,  Elizabeth,  grade  damages 
Sturtevant,  William  L.,  lumber 
Suffolk  Salt  Co.,  salt 
Sullivan  Brothers,  storage  paving  blocks 
Sullivan,  Jeremiah  J.,  filling  and  teaming 
Sullivan,  John,  teaming  . 
"  Sunday  Times,'1  advertising. 
Sweeney,  Dennis,  filling  and  teamin 
Sweeney,  Jeremiah,  teaming   . 
Sweetman,  John,  filing  saws    . 
Tar  box  &  Clark,  grain 
Tarpey,  Michael,  teaming 
Taylor,  Edward  E.,  grain 
Tagen,  Henry,  teaming    . 
Taylor  &  Tapper,  grain   .         ,_^, 
Tarpey,  Patrick,  teaming 
Thanisch,  Andrew,  carriagesmith 
Thomas,  John,  horse-shoeing  . 
Thresher,  John  &  Co.,  paving  brick 
Thompson,  James,  teaming 
Tiluston,  Charles,  pump  repairs 
Tileston,  George  F.,  teaming  . 
Tob.in,  John  A.,  horse  medicines, 
Toland,  Hugh  J.,  services 

Amount  carried  forward, 


$978,384  98 

2  00 

33  60 

2  25 
168  00 

2,484  75 

9  75 

344  75 

59  50 
245  00 

7  00 
362  23 
127  75 
110  00 
283  50 

3  99 
42  70 
21  00 
12  00 

231  55 

8  55 
38  25 

905  00 
170  00 
240  00 
105  30 

1,108  98 
565  00 
206  50 
216  40 

1,235  50 
6  00 

4  76 
152  64 
200  00 
157  66 

24  80 

60  00 
2,073  15 

243  25 

30  00 

370  30 

236  25 

11  20 

2,235-  97 

5  25 
1,043  70 

117  25 
859  50 
325  50 
164  85 

65  65 
405  76 
725  00 

18  00 

707  75 

8  00 

35  75 

$998,083  72 
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Amount  brought  forward, 
Towle,  Martin,  grain        .... 
"Transcript,"  Boston,  advertising    . 
"  Traveller,  Daily  Evening,"  advertising 
Tremont  Xail  Co.,  nails    .... 
Trochsler,  A.  &  Co.,  printers  and  engravers 
Turnbull,  T.  E.,  carriage  manufacturing 
Turner,  John  &  Co.,  pavers 
Tuttle  &  Abbott,  medicines  for  horses 
Tuttle,  A.  J.,  sprinkling  streets 
United  States  Disinfectant,  disinfectant    . 
Very,  Theodore  S.,  veterinary  surgeon    . 
Vinnl,  W.  B.,  mason-work 
Vincent,  Antoine,  blacksmith  . 
Wadsworth,  Howland,  &  Co.,  paints,  oils 
Wall,  John,  teaming         .... 
Wall,  Thomas,  teaming  and  gravel 
Walsh,  John  H.,  teaming  and  gravel,  and  horses 
Ward,  Patrick,  lumber,  gravel,  and  teaming 
Ward,  Charles,  paver       .... 
Ward,  R.  D.,  carpenter    .... 
Warren  Chemical  &  Manufacturing  Co.,  wharfage 
Warren,  George  W.,  paints,  oils,  etc. 
Warren,  M.  R.,  stationery 
Water  Department  (Cochituate) ,  water  . 
Weeks  &  Potter,  paints     .... 
Weeks,  R.  E.,  blacksmith 
Weights  &  Measures,  testing  and  sealing 
Welch,  James,  broken  stone    . 
Weld,  Aaron  D.,  board  of  horse 
West  Roxbury  "  Advertiser,"  advertising 
West  Roxbury  "News,"  advertising 
Weymouth  Iron  Co.,  iron  and  nails 
Whalen,  William  A.,  teaming  . 
Wheyland,  Michael,  teaming    . 
Whidden,  Curtis,  &  Co.,  furniture    . 
White,  Cyrus,  &  Co.,  stoves,  etc.     . 

White,  F.,  glazing 

White,  Thomas,  teaming  .... 

Whittemore,  Albert,  gravel 

Whvte,  T.  J.,  blacksmith 

Whittemore,  John  A.,  teaming 

Whittemore,  C.  W.,  grain,  etc. 

Whittemore,  J.  M.,  &  Co.,  stationery 

Wholty,  J,  II.,  teaming    .... 

Wilkinson,  A.  J.,  &  Co.,  hardware  and  tools 

Wiley,  Robert  R.,  teaming  and  mason     . 

Williams,  C.  II.  C.,  veterinary  surgeon  . 

Williams,  Gilbert,  grain,  lumber,  etc. 

Williams,  Joseph  W.,  use  of  land  for  storage 

Williams,  Page,  &  Co.,  lanterns,  etc. 

Wilson,  George,  stoves,  etc. 

Wilton,  A.  B.,  veterinary  surgeon    . 

Winkley,  Dresser,  &  Co.,  stationery 

Winslow,  Belknap,  &  Co.,  oils 

Winslow,  William,  axle-grease 

Wood,  A.  M.,  &  C.  M.,  carriage  stock     . 

Wood.  L.  H.  &Co.,  subscription  for  Daily  "Advertiser," 

Amount  carried  forward; 


$998,083  72 

52  75 

95  88 

47  67 

94  48 

65  50 

134  59 

8,404  71 

10  75 

47  00 

2  50 

18  00 

18  75 

50  40 

25  58 

15  75 

651  67 

1,011  62 

1,908  78 

516  41 

70  13 

75  10 

17  05 
22  15 

224  75 

10  00 

109  00 

1  18 
921  88 
125  15 

18  00 

19  50 
228  25 

82  25 

194  25 

34  00 

54  00 

7  00 

1,434  05 

34  20 

32  25 

36  00 

1,456  61 

578  15 

105  00 

112  45 

405  60 

18  00 

265  72 

160  00 

171  90 

10  98 

74  00 

2  75 
9  24 

25  55 

5  15 

12  00 

$1,018,419  75 
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Amount  brought  forward, 
Woods,  James  F.,  plumbing    . 
Woods,  Arthur,  teaming  .... 
Woodsome,  R.,  gravel      .... 
Worthington,  R.,  &  Co.,  advertising 
Young,  B.  M.,  bills  paid  for  horse-shoeing 


$1,018,419 

75 

27 

79 

35 

00 

92 

G3 

78 

32 

39 

90 

$1,018,693  39 
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NEW   EDGESTONE. 

The   following  tables   show   the    number  of  feet  of  new 
edgestone  furnished  and  set  during  the  past  year  :  — 


City 

Proper. 

Commonwealth  avenue           .....        1,754 

Hereford  street     . 

126 

Marlborough  street 

1,087 

Newbury  street    . 

124 

North  Margin  street 

138 

St.  Botolph  street 

727 

West  Chester  park 

66L 

West  Newton  street 

347 

Sundry  streets,  in  small  quantities 

327 

KOXBURY. 

5,291 

Blue  Hill  avenue  . 

313 

Dennis  street 

672 

Elm  Hill  avenue  . 

296 

Faxon  street 

393 

Hammond  street  . 

208 

Hoi  born  street 

393 

Huntington  avenue 

285 

May  fair  street 

162 

Old  Heath  street  . 

110 

Tupelo  street 

595 

Waumbeck  street 

155 

Whiting  street 

338 

Sundry  streets,  in  small  quantities 

724 

4,644 

South  Boston. 

Dove  street           .         .          .          .          .         .         .           996 

East  Sixth  street ..... 

302 

East  Third  street           .          . 

237 

Gold  street ...... 

597 

Sundry  streets,  in  small  quantities 

406 

2,538 

Report  of  Superintendent  of  Streets. 
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East  Boston. 

Everett  street       .... 
Marginal  street     .... 
Saratoga  street,  etc. 
Sundry  streets,  in  small  quantities 


152 

i  419 

591 

171 

1,333 


Dorchester. 


Adams  street 
Batchelder  street . 
Bodwell  street 
Clifton  street 
Commercial  street 
Folsom  street 
Sundry  streets,  in  sma 


1  qua 


itities 


122 
734 
711 
574 
2,426 
213 
196 

4,976 


Call  street    . 
School  street 


West  Koxbury. 


1,584 
368 

1,952 


Brighton. 

Western  avenue  .... 
Sundry  streets,  in  small  quantities 


258 
45 

303 


Charlestown. 

Ferrin  street         .... 
Sundry  streets,  in  small  quantities 


506 
40 

546 


EECAPITUL  ATION . 


City  Proper 
Roxbury 
South  Boston 


5,291 
4,644 

2,538 


Amount  carried  forward, 


12,473 


76 


City  Document  No.  30, 


Amount  brought  forward, 
East  Boston 
Dorchester  . 
West  Koxbury 
Brighton 
Charlestown 


Equal  to  4  T|^  miles. 


12,473 

1,333 

4,976 

1,952 

303 

546 


21,583 
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NEW   SIDEWALKS. 

The  following  tables  show  the  number  of  square  yards  of 
new  brick  sidewalks  paved  during  the  past  year :  — 


City  Proper. 

Albany  street 

Clarendon  street  . 

Commonwealth  avenue 

Falmouth  street   . 

Hereford  street    . 

Marlborough  street 

Newbury  street    . 

State  street 

St.  Botolph  street 

West  Chester  park 

West  Newton  street 

Sundry  streets,  in  small  quantities 


141 
581 
272 
195 
221 
189 
563 
101 
585 
680 
387 
811 

4,756 


ROXBURY, 


Blue  Hill  avenue  . 
Dennis  street 
Faxon  street 
Forest  street 
Hammond  street  . 
Hoi  born   street 
Huntington  avenue 
May  fair  street 
Thornton  street    . 
Whiting  street 
Wyoming  street  . 
Sundry  streets,  in  smal 


quantities 


242 
187 
208 
143 
165 
202 
481 
242 
282 
217 
108 

l,4iy 

3,896 


South  Boston. 

East  Fourth  street 

East  Sixth  street 

Sundry  streets,  in  small  qualities  . 


497 
243 
733 


1,473 
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East  Boston. 

Everett  street  .... 
Lexington  street  .... 
Sundry  streets,  in  small  quantities 


187 
152 
383 

722 


Dorchester. 

Commercial  street 

Dudley  street        .... 

Sundry  streets,  in  small  quantities 


231 

213 
448 

892 


Elm  street   . 
School  street 


West  Koxbury. 


224 

255 


479 


Sparhawk  street  . 


Brighton. 


Charlestown. 


Ferrin  street.        .... 
Sundry  streets,  in  small  quantities 


46 


230 
112 

342 


Recapitulation  . 


Cit}r  Proper 
Roxbury 
South  Boston 
East  Boston 
Dorchester  . 
West  Roxbury 
Brighton 
Charlestown 


4,756 
3,896 
1,473 

722 
892 
479 
46 
342 


12,606 
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Streets  laid  out  or  extended  by  the  Board  of  Street  Commis- 
sioners during  the  year  1885. 


Date. 

April 

7 

Sept. 

3 

July- 

16 

Sept. 

2 

July 

21 

Nov. 

12 

July 

16 

July 

21 

July 

2 

Oct. 

2 

Aug. 

12 

July 

21 

Sept. 

16 

Oct. 

22 

June 

2 

May 

11 

Nov. 

9 

Aug. 

12 

June 

18 

Oct. 

22 

June 

23 

Sept. 

2 

June 

10 

July 

11 

Sept. 

16 

Sept. 

8 

Street. 


Allandale  st.   .    .   . 

Athol  st 

Bennett  st 

Bennington  st.    .   . 

Blanche  st 

Brent  st 

Chapel  st 

Conway  et 

Dove  st 

Elmo  st 

Erie  st 

Greenhill  st.    .    .   . 

Hooper  st 

Kensington  st.    .   . 

Linden  st 

Marvin  st 

Minden  st 

Mitchell  st 

Nelson  st 

Providence  st.  .  . 
Remington  st.     .   . 

Rogers  st 

Springer  st.  .  .  . 
Stanwood  st.  .  .  . 
Tremlett  st.  ... 
Wordsworth  st.     . 

Total 


Location. 


Centre  st.  to  Brookline  line  .... 
Raymond  st.  to  Pleasant  st.  ... 
Westwardly  from  Parsons  st.  .  . 
Swift  st.  to  Wordsworth  st.     ... 

Greenhill  st.  to  Capen  st 

Washington  st.  to  Carlisle  st.  .   .   . 

AVeston  st.  to  Milford  pi 

South  st.  to  Fairview  st 

E  st.  to  F  st 

Blue  Hill  ave.  to  Erie  st 

Washington  st.  to  McLellan  ave.   . 

Mill  st.  to  Blanche  st 

Melville  ave.  to  Tr.emlett  st.  ... 
Kingsbury  st.  to  Elmore  st.  ... 
Brighton  ave.  to  Massachusetts  ave. 
Washington  st.  to  Shawmut  ave.  . 

Walden  st.  to  Day  st 

From  West  Ninth  st 

Norfolk  st.  to  Selden  st 

Berkeley  st.  to  Clarendon  st.   .  .   . 

Centre  st.  to  Nixon  st 

Preble  st.  to  Hyde  st 

E.  Seventh  st.  to  E.  Eighth  st.  .  . 
Columbia  st.  to  Blue  Hill  ave.  .  . 
Washington  st.  to  Hooper  st.  .  .  . 
Saratoga  st.  to  Milton  st 


Length  in 
feet. 


3,491 
680 
326 

2,000 
316 

1,182 
215 
787 
501 
780 

1,934 
435 
300 
453 
689 
245 
825 
373 

1,072 
548 
170 
202 
250 

1,874 
766 
450 

20,864 
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Table  showing  the  number  of  miles    in    length  of  streets  laid  out   by  the 
Board  of  Street  Commissioners. 

In  1871 

1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 


Total  in  fifteen  years 

Streets  widened  or  relocated  by  the 

the  I 


5j-qq  miles. 

9  2  0 
^100" 

4  _6_6_ 
^100 
A.3  8_ 
^10  0 

°100 
5JL2 

^100 

1  100 
A  8  Q_ 
*10Q 

5  3_5_ 

4._5_l 

MOO 
4_8_0 
*  1  0  0 

u100 

u10  0 

^100 

"100 
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Board  of  Street  Commissioners  during 
'ear  1885. 


Date. 

June 

23 

Nov. 

12 

June 

20 

Oct. 

8 

July 

16 

Sept. 

8 

June 

2 

Dec. 

30 

June 

18 

July 

2 

May 

11 

July 

7 

Oct. 

2 

July 

11 

Feb. 

4 

Mar. 

16 

Aug. 

3 

Dec. 

30 

Dec. 

30 

Ashmont  st.  .  . 
Ashmont  st.  .  . 
Border  st.     ... 

Call  st 

Essex  st 

Faneuil  st.  .  .  . 
Glen  wood  st.  .    . 

Main  st 

Milton  ave.  .  .  . 
Minden  st.  .  .  . 
Myrtle  st.     ... 

Qst 

Ruggles  st.  .  .  . 
Shawmut  ave.     . 

State  st 

Washington  st.  . 
Washington  st.  . 
Washington  st.  . 
Warren  st.  .    .   . 


Total 


LOCATION. 


Cor.  Dorchester  ave 

Cor.  Argyle  st 

Sumner  st.  to  North  Ferry  .   .   . 

Near  Gordon  st 

Cor.  Lincoln  st 

Bigelow  st.  to  Washington  st.   . 

Cor.  Warren  st 

Charles  st.  to  Baldwin  st.        .   . 

Cor.  Norfolk  st 

Ulmer  st.  to  Fosen  st 

Garden  st.  to  Anderson  st.  .   .    . 
Harbor  line  to  Harbor  line  .   .   . 

Cor.  Halleck  st 

Cor.  Pleasant  st 

Eastwardly  from  Commercial  st. 
Near  Eustis  st 


Cor.  Eldon  st 

Montrose  st.  to  Dunreath  pi. 


Sq.  ft. 
taking. 


179 

43 

2,282 

1,071 

314 

330 

301 

161 

870 

1,401 

10 

110,000 

1,000 

19 

9,045 

276 

196 

2,411 


130,795 
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Property  in  Charge  of  the  Superintendent  of 

Streets. 

Albany-street  Paving  Wharf,  containing  54,450  square 
feet,  inclusive  of  area  covered  by  building.  The  building 
contains  a  blacksmith  shop,  carpenter's  shop,  tool-rooms, 
and  shed  for  breaking  stone  and  storage  of  material. 

Charles-street  Paving  Wharf,  corner  Charles  and  Cam- 
bridge streets,  containing  34,214  square  feet.  Upon  this 
wharf  are  two  buildings,  one  divided  into  blacksmith's  shop, 
carpenter's  shop,  tool-room,  office,  and  tenement  upstairs  for 
wharfinger;  the  other,  a  stable  and  shed. 

Fort-Hill  Wharf,  placed  in  charge  of  the  Paving  Depart- 
ment, May  18,  1874,  to  be  used  for  the  landing  and  storage 
of  paving-blocks  and  gravel,  until  such  time  as  said  wharf 
shall  be  wanted  for  the  extension  of  Oliver  street. 

Lot  on  Chelsea,  Marion,  and  Paris  streets,  East  Boston, 
containing  43,550  square  feet. 

A  Water  Lot,  on  Condor  street,  70  feet  on  said  street, 
running  to  Commissioners'  line,  about  800  feet. 

Ledge  Lot,  on  Washington  street,  corner  of  Codman  ave- 
nue, containing  134,671  square  feet.  Upon  this  lot  is  an 
engine-house  and  sheds. 

Highland-street  Stable  Lot.  Upon  this  lot  is  a  large  brick 
stable,  erected  in  1873-74,  and  occupied  by  the  Health  and 
Paving  Departments.  Also,  a  brick  building  used  as  a 
blacksmith's  shop,  and  a  shed  for  the  storage  of  tools,  etc. 

Ledge  Lot,  on  Myrtle  street  and  Bird  place,  containing 
81,068  square  feet.  Upon  this  lot  is  a  blacksmith's  shop 
and  large  shed.  This  lot  was  purchased  by  the  town  of  Dor- 
chester, of  Stephen  Baker,  in  1867. 

Ledge  Lot,  on  Codman  street,  containing  299,000  square 
feet,  purchased  by  the  Paving  Department,  of  Hutchinson 
Brothers,  in  1870.  Upon  this  lot  is  a  large  shed  containing 
a  steam-engine  and  stone-crusher.  Also,  a  stable  and  tool- 
house. 

Upon  the  almshouse  lot  on  Hancock  street,  Dorchester, 
there  is  one  large  stable,  one  small  stable,  two  sheds,  and  a 
tool-house,  occupied  by  the  Paving  Department. 

Downer  avenue  Lot,  containing  35,300  square  feet,  pur- 
chased by  the  Paving  Department,  in  1871,  of  Nathan  and 
Henry  N.  Sawyer,  for  the  protection  of  the  almshouse  lot. 

Gravel  Lot,  corner  of  Forest  Hills  avenue  and  Norfolk 
street,  containing  47,798  square  feet,  purchased  by  the  town 
of  Dorchester,  of  Benjamin  Clapp,  in  1860. 
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Gravel  Lot  in  town  of  Milton,  on  Brush  Hill  road,  con- 
taining 64,523  square  feet,  purchased  by  town  of  Dorchester. 

Lot  on  Child  street,  Ward  23,  containing  14,457  square 
feet,  set  apart  for  the  Paving  Department  in  1875,  upon 
which  was  erected  a  stable,  with  sheds,  at  a  cost  of 
$4,995.08. 

Gravel  Lot  on  Morton  street,  Ward  23,  containing  about 
one-third  of  an  acre,  purchased  by  town  of  West  Roxbury, 
of  Michael  Cook,  in  1870. 

Ledge  and  Gravel  Lot,  rear  of  Union  street,  Ward  25,  con- 
taining about  37,000  square  feet,  purchased  by  town  of 
Brighton. 

Gravel  and  stones  on  lot  on  Market  street,  Ward  25, 
purchased  by  town  of  Brighton,  of  George  Sparhawk. 

On  Rockland  street,  Ward  25,  adjacent  to  engine-house,  a 
brick  building,  shed,  and  tool-house. 

Ledge  Lot  on  Chestnut  Hill  avenue,  Brighton,  containing 
about  13  acres. 

On  Medford  street,  Charlestown,  a  lot  of  land  containing 
about  8,000  square  feet,  upon  which  are  a  stable,  tool-house, 
sheds,  etc. 

In  South  Boston,  corner  of  H  and  Ninth  streets,  a  lot  of 
land  containing  about  12,000  square  feet,  upon  which  have 
been  erected  a  stable,  carriage-house,  shed,  tool-house,  and 
office. 

At  the  corner  of  Boylston  and  Hereford  streets,  a  yard 
with  shed,  tool-house,  and  office. 

Gravel  Bank  in  Watertown,  on  land  of  John  E.  Cassidy. 

Gravel  Bank,  Tenean  street,  Dorchester. 


Report  of  Superintendent  of  Streets. 
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CHARLES   MORTON, 

Acting  Superintendent  of  Streets. 
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